Work. 
ANY, 
nore, Ma 


vine 
Make) 
Cot 
CO., 


Morocco 


inest set 


ss below, 
| L. AL- 
Shicago, 

7-It 


usher 


n screen, 
2" steel 
ys. Also 
. All of 
ing. Can 
Selling 

1 at that 


‘G CO., 
t.. 


pers. 
ers, 


OF. 
‘omplete 
blocks, 


in ser- 
1d is in 


rY, 
elphia. 
7-It 


CONSTRUCTION NEWS 


r 
Su -ment to ENGINEERING NEWS. New York, August 23, 1906. 
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Aug. .Power plant, Falls, Ont rag. Aug. 2 ane Mins Advertised, News, 3 and 10. 
Aug. Equipment, Delh ug. ° ce ope Pp -Railway ties, WE, OME. uly 
29.Power plant, Indianapolis,-Ind........... 3 Aug. 27.Sewers, Aug. 16 Sept. 4.Wharf, Sacramento, Cal............... Aug. 23 
30. Advertised, Eng. News, Aug. 16. Sept 5.Dredging, Wilmington, Del............. 23 
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2 


Yo. 7, 
gfielg 
ilxer 
L0. 
Pa 
f 3,000 
lite 
TRUC. 
ws 
\ 
EN- 
office 
5 


62 ENGINEERING NEWS. Vol. L. 
RAILWAYS. MEDFORD & CRATER LAKE.—This road, from Englewood, Kans., to Des Moines, N. cities and towns west of |. te 
The names of partice awarded contracts are Which has been completed from Medford to Mex., passing through Beaver County, Okla~ to double-track the exis:. ine prodoved 
printed im capital letters. Eagle Point, Ore., about twelve miles, has homa. Capital stock, $6,00U,0U0. Incorpo- Lockport and Tonawanda, uy ewe 
ete ie NE.—Thi been acquired by Webber Bros., lumber- rators: Frank E. Jennison, New York; Jesse care of the ever-increasing ty, 0 take 
ATLANTIC COAST LINE.—This company men, of Michigan, who will effect a reorgan- G. Northcutt and A. Watson McHendrie, port to Buffalo and Niaga: Om Lack. 
and the Northwestern Railway of South Caro- jJation and extend the road from Hagle ‘Trinidad, Colo.; John Morrow and Thomas to provide for the very » Dut aisg 
lina will build about ten miles of new point to Butte Falls, near Prospect, on the D. Lieb, Raton, N. Mex. traffic which will immed fol”, 2 
tracks ip the yards. C. upper Rogue River, it is said. ST. MARY'S & WESTERN ONTARIO.— completion of the electric 
ton, N —_— we 8 ties sa MOBILE & OHIO.—We are officially ad- Citizens of St. Mary’s, Ont., will vote upon Constructed between Roch: : ing 


BEAUMONT & GREAT NORTHERN.—We 
are officially advised that this company will 
let contracts about Oct. 15 for building the 
17-mile extension from Onalaska to Livings- 
ton, Tex. Preliminary surveys are made and 
right-of-way and capital are secured. Will- 
jam Carlisle ie Pres., Atchison, Kans.; and 
C. A. Noblitt is Ch. Engr., Onalaska, Tex. 

CANADA.—A press report from St. John, 
N. B., dated Aug. 15, states that Henry 
R. Emmerson, Minister of Railways and 
Canals, has announced that it is the intention 
of the Canadian Government to purchase, 
within a short time, several branch rail- 
roads in this province which connect with 
the Intercolonial Ry., a line owned by the 
Government. 


CAROLINA MINERAL RY.—A_ charter 
has been granted to this company in North 
Carolina to build and operate a Ifne 40 miles 
in length from Charlotte, N. C., to Lancas- 
ter, S. C., through Mecklenburg and Union 
Counties, in N. C., and Lancaster County, 
in 8. C., by way of the Colossus Gold Min- 
ing & Milling Co., in Union County; 35 miles 
of road will be in North Carolina. The cap- 
ital stock is $200,000, the principal stock- 
holders being J. F. Keller and D. H. Kulp, 
both of Pennsylvania. These are named 
as directors, as are also John A. Mipple, P. 
W. Baker, Israel G. Erb, S. N. Rootland, 
John N. Musses, all of Pennsylvania; and A. 
J. Moore, of Waxhaw, N. C. The Colossus 
Co. has a capital stock of $5,000,000. 


CHICAGO, ZEIGLER & GULF.—We are 
officially advised that this company will let 
contracts for building a 25-mile extension, 
on completion of final survey. The line will 
extend due west from Zeigler Junction to 
Bryden. There will be three bridges needed. 
Right-of-way is partly secured. Preliminary 
survey is made Joseph Leiter is Pres., Chi- 
cago; C. C. Whittier, Ch. Engr., Zeigler, Ill. 

CHICAGO & ILLINOIS WESTERN.—A 
meeting is to be held to consider the in- 
crease of capital stock to $1,000,000, and the 
extension of the line from Gary, Ill, to 
Joliet. W. EB. Phillips is Pres. and Gen. 
Mgr.; O. P. Chamberlin is Ch. Engr., at 184 
La Salle St., Chicago. 


COLORADO & SOUTHERN.—The Catskill 
branch is to be rebuilt and extended into 
New Mexico. H. W. Cowan is Ch. Engr., 
Denver, Colo. 


CORVALLIS & EASTERN.—Surveys have 
been commenced for an extension which 
probably will be built next year from Idanha, 
Ore., across the central part of the state to 
Ontario, Ore., on the Snake River, a dis- 
tance of 330 miles. A. B. Hammond, Pres., 
San Francisco, Cal. 


COLORADO RAILROAD.—Incorporated in 
Colorado to build a railroad from Denver 
via Lafayette to Longmont and thence to 
Fort Collins, 65 miles; also from Berthoud 
east to a connection with the first-named 
line; from a point between Longmont and 
Fort Collins to New Windsor, ten miles; 
from Bellevue to Ow! canyon, twelve mules; 
from Fort Collins to Waverly, 16 miles; from 
Waverly up Box Elder Creek, 15 miles; 
from near Plummer'’s Spur to a point in 
Weld County, nine miles; from a int on 
the Colerado & Southern between Fort Col- 
lins and Timnath south to Boyds Lake and 
thence to Loveland, 17 miles. The com- 
pany is chartered in the interest of the 
Colorado & Southern, it is reported. Cap- 
ital stock, $1,000,000. The incorporators 
are Thomas 8S. McMurray, F. E. Guy, T. E. 
Rowland, 8. G. Arscott and E. Ll. Grenfill, 
all of Denver, Colo. 

DAKOTA MIDLAND.—L. R. Giddings, 
Pres., 718 Guaranty Bidg., Chicago, in- 
forms us that contracts for building this line 
probably will be let Sept. 15. The railroad 
is to extend from Sioux City, lowa, to Camp- 
bell County, S. Dak., about 500 miles. Noted 
on Aug. 9. 

JENNINGS & SOUTHWEST LOUISIANA. 
—This company has been granted a charter 
in Louisiana to build a railroad from Lake 
Arthur northwest via Jennings to a con- 
nection with the Colorado Southern. New 
Orleans & Pacific. Capital stock, $1,000,000. 
Directors: 8. L. Cary, Alba Heywood, 0. W. 
Heywood, A. C. Wilkins, S. C. Morse, W. 
Krielow, E. P. Fox, George Hathaway and 

E. Rouson. 


KALAMAZOO, .GULL LAKE & NORTH- 
ERN.—Incorporated in Michigan with $200,- 
000 capital to build a line from Kalamazoo, 
Mich., to Richland and Prairieville, with a 
branch to Gull Lake, a total of 20 miles. 
The stockholders are: J. T. Upjohn, Kala- 
mazoo; H. K. Whitney, S. O. Howes and 
A. A. McKay, all of Battle Creek; M. P. 
Huick, A. H. Brown and E. B. Hosmer, of 
Chicago. 


LAKE CREEK & COEUR D’ALENE.—In- 
corporated to build a railroad in the inter- 
est of the Oregon R. R. & Navigation Co., 
from Rockwood, near Spokane, Wash., to the 
south end of Coeur d'Alene Lake, tn Koote- 
nai County, Idaho. Capital stock, $100,000. 
Incorporators: J. P. O’Brien, William 
Crooks and W. R. Litzenberger, all of Port- 
land, Ore. 


LOUISVILLE & NASHVILLE.—The New 
York ‘Tribune’ is authority for the report 
that the L. & N. R. R. Co. will build to 
Chicago from Louisville, Ky., by way of 
Indianapolis. 

LANCASTER & NORTHERN.—Incorpor- 
ated in Pennsylvania to build a railroad 
from a point on the Pennsylvania R. R. near 
Conestoga Creek to a point near Millway, 
on the Philadelphia & Readiag, ten miles. 
Capital stock, $100,000. Dire tors: A. Dutf- 
worth, F. Reeder, Jr., F. C. Rockafellow, W. 
Coil and A. Sausser, of Eastco, Pa. 
Seip is Pres. 


vised that the JOHN R. HARKLESS CON- 
TRACTING CO., of Wickliffe, Ky., has con- 
tract for reduction of giades and elimina- 
tion of curves on line ‘between Jackson, 
Tenn., and Corinth, Miss., 55 miles, with a 
view to double-tracking it. Work is under 
way. C. F. Blue is Supt.-of-Way, at St. 
Louis, Mo. 


PORT ANGELES & PENINSULAR.—Finan- 
cial arrangements are said to have been made 
for building this road from Port Ludiow, 
Wash., to the Quillayute River. From Port 
Angeles the main line will be built with all 
possible speed to Lake Crescent, 20 miles 
west, and thence five miles along the shore of 
the lake. Simultaneously construction will 
be carried eastward 50 miles to Port Lud- 
jow. It is expected that before 1907 these 
75 miles will be in operation, and connected 
with Seattle and Everett by means of ferries. 
The sea disteices are approximately 26 miles 
from Port Ludiow to Everett, and 35 miles 
from Port Ludiow to Seattie. Huge ferries 
of the type of the boats now carrying trains 
across the bay at San Francisco will be used 
for the immense lumber tonuage to be de- 
veloped, while a fast, commodious boat will 
take care of the passenger traffic across the 
sound. From Lake Crescent the western di- 
vision of the Port Angeles & Peninsular will 
be extended 53 miles to the Quillayute River. 
From cunction City on the Port Ludiow line 
the Port Angeles & Olympia will build 97 
miles south to the state capital. The total 
mileage of the semi-circular line around the 
Olympics will be 211; 133 miles from Olym- 
pia to Port Angeles and 78 miles from Port 
Angeles to the Quillayute. To feed this main 
line from the timber tonnage to be drawn 
upoa several laterals are to be run toward 
the neart of the Olympics. Lester Turner, 
of Seattle, Wash., is Pres. ‘‘Port Angeles 
is to be made the milling center of the sys- 
tem, ‘1o a plant now having a daily output 
of 750,000 shingles are to be added imme- 
diately the milis of three new companies, 
which promise a daily output of 250,0U0, 
300,000 and 50U,000 feet, respectively. This 
much as a beginning at an early day for 
what is intended to become the greatest lum- 
ber milling center in the state; perhaps in the 
world.” 

PENNSYLVANIA R. R.—This company 
plans unpiovements in bettering its freight 
traffic in Klizaveth, N. J., which include the 
coustruction of a new line through the city. 
Soud masonry construction will be used. 

The Washington ‘Star’ states that “plans 
have been draivted by the Pennsylvania R. R. 
Co. for improvements along the Delaware 
River front at Philadelphia to cost more than 
ov,vvu,uuu, lo care for the increasing import 
and export business, upon the condition that 
the city will widen Delaware Ave. between 
Vine and Callowhill Sts. aud provide more 
space tor the railroad company’s proposed 
improvements between Washington Ave, and 
Federal St. It was officially confirmed at 
the offices of the railroad that these plans 
were drafted more than two years ago, but 
have been held in abeyance pending action 
On the part of the city. The Pennsylvania 
management proposes to expend about $1,50U,- 
WOU tor piers, to be built between Vine and 
Callowhill Sts. Its plans provide for extend- 
ing the bulkhead of the wharf now in. use 
out to the port warden’s line, Instead of 
having one pier as at present, the company 
proposes to construct four piers with a drive- 
way around the sheds to be erected on them. 
Many tracks for handling carload lots of 
freight are to be laid, and every modern con- 
venience provided for the benefit of shippers. 
Plans have also been perfected for the im- 
provement of piers 34 and 35, near Washing- 
ton Ave., as soon as the city’s permission to 
remove the present buildings is given. The 
request of the grain shippers to erect a 
1,000,000-busbel elevator at Federal St. will 
be granted whenever the city consents to 
such improvements. Plans for such an ele- 
vator were drafted when the enlargement of 
the Washington Ave. elevator was first con- 
sidered, but the city officials declined to give 
their consent to the proposition, officers of 
the Pennsylvania contend. When the Penn- 
sylvania R. directors meet in September 
appropriations covering all the wharf im- 
provements will be asked. It will depend 
upon the city whether the construction work 
is begun this year or next, officers of the 
railroad asserted. For the benefit of the rail- 
road company and the accommodation of the 
increased number of shippers, the rail 
company wants to begin the work this year.’’ 

PENNSYLVANIA R. R.—Arrangements 
are said to have been made by the Pennsyl- 
vania R. R. Co. to make extensive tests of a 
new roadbed at Newport, on its middle divis- 
ion. The new system is known as the stand- 
ard-ditch roadbed. Should the tests prove 
successful and the system adopted over the 
entire Pennsylvania lines, its introduction 
will involve the expenditure of immense sums 
of money The first cost will be much 
greater than that of constructing an ordinary 
roadbed, but the engineers believe that the 
cost of maintenance will be much less, and 
that the new system will prove to be much 
more economical in the long run. Under the 
new system trenches will be dug along both 
sides of the road, and the tracks of heavy rails 
and ties will be put down on a firmly laid 
bed of at least 8% ins. thick. The track will 
be sodded on either side to prevent washouts. 
Should the first experiments at Newport prove 
satisfactory, they will be repeated at other 
points on the system before the plan is adopt- 
ed permanently. 

PHILADELPHIA & READING.—Company 
bas awarded a contract for grading and ma- 
sonry for a second track to be laid between 
Quakake and Hazleton Junction, on the Cata- 
wissa branch. SMITH & CAMPION, con- 
tractors, of Mahanoy City, Pa., secured the 
award. 

SANTA FE, LIBERAL & ENGLEWOOD.— 
Incorporated in Oklahoma to build a railroad 


proposition to loan $400,000 to this company 
to build a line from Ingersoll to Embro, giv- 
ing St. Mary’s direct connection with the 
main line of the Canadian Pacific Ry. 

SEABOARD AIR LINE.—This company’s 
freight yards at Wilmington, N. C., are to be 
enlarged it is said. W. L. Seddon is Ch. 
Engr., at Portsmouth, Va. 


SOUTHERN RAILWAY.—W. H. Wells, 
Engr. of Construction, Washington, D. C., 
makes the following announcement regarding 
construction work on branches of this sys- 
tem: The cut-off between Mobile Junction 
and North Bessemer, Ala., 3.4 miles, has 
been completed, and a spur track 0.7 miles 
long from near Davis Mines, Ala., to the 
mines of the Pratt Consolidated Coal Co. has 

n compieted. A spur track has been built 
for the Ware Shoals Manufacturing Co. near 
Barmore, 8S. C., 1.7 miles, and a spur track 
has’ been laid for the Atlas Coal Co., near 
Oakman, Ala., a distance of 2.39 miies. An 
extension of the South Knoxville spur, 3.14 
miles, is being ‘built to the works of the J. 
M. Ross Marbie Co., and is practically com- 
pleted. One mule of track has been laid on a 
5-mile extension of the Littieton branch near 
Fiat Top, Ala. The extension from Vardeman 
to Demra, Miss., 8.0 mules, has been com- 
pieted, and a spur is being built for the Obey 
River ai Co., near Obey, ienn., 75 mules. 
On the Elizabeth branch of the Delta South- 
ern 15.7 miies of track have been laid. On 
the Percy branch 10% miles have been laid 
and five miles have been completed on the 
Itta Bena branch in Mussissippi, which will 
be 19.1 miles long. The Eusiey Southern Ry. 
has built a branch 0.8 miles long for the 
Tutwiler Coal Co., near Short Creek, Ala. 
The Cumberiand Valley Ry. has completed 
3.04 miles of track in Campbell County, Ky., 
and 6.07 miles in Claiborne County, Tenn. 
In Kentucky the same company has complet- 
ed 1.7 miles of track in Bell County. 

Surveys have been made by this company 
with a view to reducing grades and curves 
between Macon and Atlanta, Ga, 

A survey has been made for a line from 
Crossville, Tenn., to coal lands in the Flynn 
Cove field in Cumberland County, 15 miles, 
with maximum grade of 1.25%, and maximum 
curvature of 6°; line due south to Lantana to 
head of Potts Creek and along Big Laurel to 
Jumping Creek. 


STATENVILLE RY.—This company has ap- 
plied for a charter in Georgia to build a 
railway from Haylow to Statenville, i4 miles, 
Garbutt Bros., J. F. Bailey and BE. K. Wil- 
cox, of Valdosta, Ga., are interested. 


TEXAS SOUTHERN.—The public sale of 
this railway, from Winnsboro, Tex., to Mar- 
shall, 109 miles, which is in the hands of a 
secciver, has veen postponed indefinitely. It is 
stated that the management will soon be able 
to discharge all indebiedness and resume for- 
mal control. Arrangements have been made 
for an early extension of this road north from 
wWwinnseuro lo raiis, ie€xX., avout Ww miles, 
and also south from Marshall to Newton, 
about 125 miles. From Paris it is pro- 
posed to ultimately extend the road into 
the coal regions of the Indian Territory. 
L. E. Walker is Pres. and N. P. Turner is 
Ch. Engr., at Marshall, Tex. 


ELECTRIC RAILWAYS. 


The names of parties awarded contracts are 
printed in capital letters. 


MONTPELIER, VT.—The Deerfield Valley 
Railroad Co. has been incorporated in this 
state with a capital stock of $300,000. The 
company is organized for the purpose of 
constructing 30 miles of railroad in the towns 
of Wilmington, Searsbury, Glastonbury, 
Sunderland, Manchester, Somerset and Strat- 
ton. The principal stockholders are: A. M. 
Brandon, of Brandon, Vt., and W. H. Wood, 
of Cambridge, Mass. 


ROCKVILLE, CONN.—The contract for 
building the Stafford & Rockville electric 
line has been awarded by the Consolidated 
Ky. Co to FRED T. LEY & CO., of Bos- 
ton, Mass. The first lot of 8,000 ties must 
be delivered before Sept. 1. 


SYRACUSE, N. Y.—Thomas H. Mather, Ch. 
Engr. of the Syracuse, Lake Shore & North- 
ern R. R. Co., advises us that contracts will 
be let about Sept. 1 for grading and bridging 
on an extension from Baldwinsville to Ful- 
ton, N. Y., via Phoenix, 15 miles. Surveys 
are made but right-of-way is not yet se- 
cured. C. D. Beebe is Pres., at Syracuse. 


BUFFALO, N. Y.—Henry J. Pierce, Elli- 
cott Sq., Pres. of International Ry. Co., ac- 
cording to the Buffalo ‘‘Enauirer,’’ has an- 
nounced the organization of the Frontier 
Railway Co. The directors are H. F. Rams- 
dell, Samuel Ellis, Walter Aspinwall, H. W. 
Root, George A. Bensley, J Lascelles, H. 
J. Auer, Clifford Hubbell and M. H. Deni- 
son. The cost of the line, including the pri- 
vate right-of-way, the line in Niagara Falls 
City and equipment, will amount to $2,000,- 
000. “The Frontier Electric Railway Com- 
pany,’ said Mr. Pierce, ‘“‘has been organ- 
ized as a subsidiary company of the Interna- 
tional Railway Co., which will own all of its 
stock. The new company will construct a 
modern, high-grade, high-speed, double-track 
electric railway, mainly on its own right-of- 
way, from Buffalo to the entrance of the new 
bridge, for which charters have already been 
obtained from the State of New York and the 
Dominion of Canada and which will be built 
over the Niagara River, the American ap- 
proach of which will be at the foot of Niag- 
ara St. in Niagara Falls, N. The new 
railroad will be built and equipped according 
to the highest standards of modern electric 
interurban railway construction, and will 
not only afford rapid transit to the inhabi- 


tants of Ni: ra Falls, Buffalo and interven- 
ing points, but also of Lockport, and other 


Medina, Albion, Middleport port, 


“The new railway compan {Ockport, 
connection at the new br at Nake 
Falls with the fast electri: road aout 
by the MacKenzie-Mann-N, 
running from Toronto thro: Hee 
Niagara Falls, the rights-o: to 
have been acquired and the acts 
construction of which are ; out be 
let. The organization of th yo? 
marks as distinctly an era 16. deve” 
ment of electric railroads « i the on 


struction by the New York ( ul Raitr 
Co. some years ago of its ae 


road. Upon the completion nee 7 
between Buffalo and Niagara the ie 
ternational system will have 
track interurban electric 
world. This four-track elec: ilroad 
indicative not only of the prsarks. 
growth and prosperity along 
frontier, but also of the sup:. y 
locality in the application or . ie trans. 
portation. It will only be a ma of ment 
passengers from Roch and 
tervening pulnis between er and 
Lockport, as well as from Tor: ind Pra 
iiton and from Dunkirk and i will be 
biought without change of cars th 
heart of the city of Buffalo. The importay “ 
and advantage of this to the 0..uess ani 
other interests of the city of buralo caus 
be over stated.” G. A. Harvey is Ble. 
mugr., Ellicott Sq. 
SEAGIRT, N. J.—The Governor has signed 
a bill authorizing the attorne; general to 
enter into an agreement with ‘ie Atlantic 
Coast Electric Raiiway Co., of Asoury Park, 
10. the construction of a trolley road upor 
parts of the state camp-grounds at Seagir. 
ane term of this ag.eement is noi to ex eed 


20 years. The efforts of trolley capitalists 
ot Monmouth County to get a through trol. 
sey .oad from the present end of ‘ie Atlantic 
Coast Electric Railway Co.'s system at Sea. 
girt have been uusuccessful, be 


iuse 
New York & Long Beach R. R. (yo oan 
uot give permission to cross its tracks and 
the troliey could not go over the ‘state 
property without a franchise from the Leg- 


isilaiure. Charles E. Hereth is Supt. % 
Broadway, New York; S. F. Hazetrigg is 
Pres., Gen. Mgr. and Pur. Agt., at Asbury 
Paik. 

GREENCASTLE, PA.—The Chambersburg 
& Western Electric Ry. Co. will apply for 
incorporation on Aug. 28, with $50,QW0 cap- 
ital, to build a road from Greencastle, Pa, 
northward to Chambersburg, ten miles. It is 
expected to later extend from Chambersburg 
to Shippensburg, and from that point through 


, Cumberland County to Harrisburg, about 3s 


miles from Chambersburg. Surveys are un- 
der way. 


MILLERSVILLE, PA.—We are officially in- 
formed that a company, under the name of 
the Manor & Columbia Electric Ry. Co., will 
build an electric railway 18 miles long, from 
Millersville to Washington Borough and Co- 
lumbia, returning to Millersville. Surveys 
are made and capital for building obtained. 
William Morris, of Columbia, is Pres.; Will- 
iam McDermott, of Lancaster, Pa., is Ch. 
Engr. 

PITTSBURG, PA.—Contracts for grading 
and construction of one-half of the route of 
the Pittsburg, Harmony, Butler & New Castle 
Ry. Co. have peen awarded by President 
R. H. Boggs, it is reported. It is expected 
that by June 1, 1907, cars will be in opera- 
tion. The contract has been awarded in six 
sections, one of which has been given to 

. W. KELLY, of McKeesport. ‘The cars 
will run from Fifth Ave. and Market St, 
Pittsburg, to New Castle, 51 miles, in two 
hours, and to Butler, 3744 miles, in one hour 
and forty minutes. Right has been obtained 
to operate over the lines of the Pittsburg Ry. 
Co. in Allegheny and Pittsburg. 

FREDERICK, MD.—Officials of the Fred- 
erick & Middletown Ry. Co. are reported to 
have made a.tour of inspection over the 
route surveyed for the proposed extension 
of the road to Jefferson. Two routes have 
been surveyed—one following the ridge of 
Catoctin Mountain and the other running 
down in Middletown Valley. The route along 
the mountain is the most satisfactory, and 
the work of constructing the extension 
expected to begin shortly. The new line 
will be built by the Braddock Heights é 
Jefferson Railroad Co., and as soon as it is 
completed immediate steps will be taken 
continue the line on to Brunswick. G. W. 
Smith is Pres., Gen. Mgr. and Supt., and 
Pur. Agt. for F. & M. Ry Co., at Frederick. 
Recently, J. Roger McSherry announced thst 
the Jefferson & Braddock Heigi's Ry. 
of which he is an incorporator, proposes ‘ 
build from Jefferson to Braddo k Heights, 
Md., five miles, connecting there with the 
Frederick & Middletown R. R. The Jefferson 
& Braddock Heights Ry. Co. has been incor 


porated to build a line to conve t the two 
points named in the title. The ‘ncorporators 
are J. Roger McCherry, James ©. Ingram, 
Frank H. Callaway, Robert 
Thomas H. Haller, Emory L. blentz ani 
Richard P. Ross. 

ROANOKE, VA.—J. W. Ge. 
Mer. Roanoke Ry. & Electric C.., 
that this company has applied 
for a 1-mile extension of one «{ its 10 


which runs from this city into °alem, 
miles distant. This matter is bere 
Salem Council and has not yet been grazie 


RICHMOND, VA.—The Virgin's Passengt’ 
& Co., which controls Richa 
& Petersburg Electric Ry. Co. 15 
to be making a survey for the improve Va 
of its line from Richmond to Petersbarg, 
Ross Lowry is Asst. Engr., at !\ichmoo 


FAYETTEVILLE, W. VA.—C 
rted to have been awarded to KIN ing the 
UGH & CO., of Philadelphis, to bu 


proposed Fayette & Fayetteville Electric 
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: .ng. Philip Konrad is Engr. 
about 24 mils Ben D. Koontz, of Fay- 
are eres 


N. C.—W. D. McNeill 

FAYETTE been granted a franchise 
and associat’ vay in Fayetteville; also to 
for . ne Cape Fear River and to 
the woeills x miles from Fayetteville. 
Hope Fayetteville, is interested. 
Wm. RLO: D. Latta, Pres. 

CHA -e Consoludated Construction 
ot we saying the line to 
‘iver Will Be built within 12 
Cnariotue it will be about 12 
ne pow under construc- 
and Lakeview Park wiil 
stance about three miies. 
, M. Byllesby & Co., 

La Sale St., Cnicago, have 
ved engineers and managers of 
Co, A new modern power 
house Will be erected immediately and the 
i ms of company extended and rebuilt, 
was been done yet im the mat- 
am eiectric raliway trom 
montgou y to materprise and Geneva, as 
poed ugineering sNews on July 5. 

LTURAL COLLEGE, MISS.—Fran- 
ee pave been granted to C. E, Ard, Stark- 
yuie, Miss., lor an electric railway trom the 
Agricuiiucal and Mechanical Coliege, at this 
piace, 10 Starkville, 24 mules long. 


GALLIVOLIS, OHIO.—Col. Albert C. Boone, 
of Zanesville, UbIO, the promoter of the UGal- 
ipous, Huaungton, Jronion Frortsmouth 
and Columeus svamway Co., writes us that 
apout Uct. 2 engimee:s will be put in the 
fed to lay Out tue several ines Of this com- 
pany, radialung trom Gailupous. According 
to Col. boone, there will be lour divisious of 
tbe system, as follows: Onio River Division 
—yaiuipous to lronton and Fortsmoutn; Cin- 
to Waverly and 
Hisvoro; Cofumpus to 
McaArwur, aud Lancaster to Columous, and 
the Wuson Divisson—Gallipolis to Jackson 
and Weuscon, Map of proposed operations 
by this company Southeastern Ono is on 
fie at office of Mngineesing News, New York. 


EAST ST. LOUIS, ILL.—W. J. Crocken, 
C. ws, Hast St. Louis, advises us that the 
bast Side Beit Ry. 18 Making surveys only 
at present, and that nothing is definitely set- 
ued regarding construction, As previously 
noted iu Hnglueeriug News, this company has 
been incorporated in Illinois, with headquar- 
ters at Centerville, Ill., tor the purpose of 
building a belt line around Hast St. Louis. 
Yhe proposed line will start on the banks of 
the Mississippi River about four miles apove 
East St. Louis, thence around the city to a 
pont near Cahokia, about five miles below 
Kast St. Louis. Kd. L, Thomas, of Belleville, 
li, 18 one of the directors, The preliminary 
survey is being made by Mr. Crocken. 


BOONE, LOWA.—The Boone, Webster City 
& bt. Douge interurban Ry. Co. has been in- 
corporated. A new line is to be constructed at 
once. The incorporators are John C, Regan 
and D. KE. Regan, of Des Moines; &. 
Hughes, John 8S. Crooks, J. H. Herman, M. J. 
Rally, L. Jones and John L, Gaephinger, 
of Boone, and Frank A. Sackett, of Webster 
City. The officers are: Pres., KE. E. Hughes; 
Vice-Pres., John C. Regan; Secy., John 8. 
Crooks; ‘lreas., J. H. Herman. Noted last 
week, 


ST. LOUIS, MO.—The North St. Louis & 
Suburban Railway Co. has been incorpor- 
ated to build a line, one mile long, on the 
Haiis Ferry road from Broadway to the city 
limits and thence through the county to Jen- 
uings and Kerguson, ‘Ihe stockholders are 
John Scott, James Scullin, Edward J. Scott, 
Jonu R. Scott, Thomas W. Murphy, Will- 
iam Scullin, John Scuilin (in trust for James 
Scullin), and Thomas W. Murphy. 


ARGENTA, ARK.—Under the terms of a 
franchise granted by the City Council to the 
Argenta Ry. Co., this corporation has been 
given the exclusive right to construct, main- 
tain and operate a street railway system in 
the city of Argenta for a period of 50 years. 
The Argenta Ry. Co. has filed articles of in- 
corporation. The corporators named in the 
articles are: J. M. Griffin, Pres., and John 
G. Vogel and James P, Faucette. The cap- 
ital stock of the company is placed at $400,- 
000, of which $300 has been subscribed and 
paid, $100 by each of the three corporators. 


FORT WORTH, TEX.—The Fort Worth & 
Arlington Heights Traction Co., the Fort 
Worth & Rosen Heights St. Ry. Co. and the 
Citizens’ Light & Power Co., all of Fort 
Worth, are reported to have consolidated 
under the name of the Citizens’ Ry. & Light 
Co., wish Warren Bicknell, of Cleveland, 
Ohio, a” Pres. Improvements are projected, 
including an interurban railway to Mineral 
Wells, about 50 miles, 


MINERAL WELLS, TEX.—We are offi- 
Clally advised that the Howard-Burke En- 

ring Co., of Monroe, La., has been 
awarded contract for engineering for the new 

‘c railway, power, light and ice plant 
icral Wells, Tex., and is in the market 
for supplies. Plans and specifications will be 
competed and offered to bidders about Sept. 

Company will want cars, machinery and 
“s'ucUOn Material; rails have been pur- 
chased. Edmund Burke is Ch. Engr. 


Po "LAND, ORE.—In regard to the sub- 
Pov. s Street car system project for East 
bd “, noted on June 28th, we are advised 


McClusker and L. Y. Keady that 
-* will be done for some time, as fran- 


— "6 now pending before city council. 
War >... Must also be secured from the 
ar partment. The plan proposed is for 
city 8 Subway and car lines within 
y cecting with outside lines, to be 
’ tiles in length. Capital is secured, 
“pany has not been incorporated. 


form... ALTA.—We are officially in- 
i ‘at probably no steps will be taken 


= <t spring im the matter of proposed 
clectrie railway on Ave. to 
Kelly is City Engr. 


LIGHT AND POWER PLANTS. 


The names of partics awarded contracts are 
printed in capital letters. 


BOSTON, MASS.—It is proposed that a 
municipal lighting plant be erected here. 

WORCESTER, MASS.—The Denholm & 
McKay Co. is to erect a power-house and 
chimney in the rear of the Boston Store. The 
power-house is to be of brick, one story high, 
42% x 59 ft., with concrete foundations. 
Frost, Briggs & Chamberlain, 518 Main St., 
are Archs. The chimney is to be 100 ft. high 
with a 10-ft. diameter. Thompson & Galla- 
gher, 339 Main St., Archs. Estimated cost of 
power-house, $5,000, and of chimney, $1,600. 

THOMPSONVILLE, CONN.—A gas plant will 
be erected by the recently formed Northern 
Connecticut Light & Power Co. to supply the 
towns of East and South Windsor, Windsor 
Locks, Somers and Enfield, towns in the 
vicinity of Hartford, Conn. Of the two com- 
panies merged, the Windsor Locks Electric 
Light Co. has $40,000 stock And $70,000 
bonds, and the Enfield Gas Co. has $15,000 
stock. The old electric plant at Windsor 
Locks will be replaced by a new one, and 
work will probably begin this fall. 

DANSVILLE, N. Y.—The Dansville Gas & 
Electric Light Co. has sold its plant to A. 
B. Beadle, of New York, N. Y.; M. A. Max- 
well, of Easton, Pa., and W. W. Levering, of 
Philadelphia, Pa. It is reported that about 
$20,000 is to be spent in improvements which 
will include the installation of new engines, 
dynamos and new street arc lamps. 

WEST POINT, N. Y.—Bids are asked by 
the Quartermaster, U. S. Military Academy, 
until noon, Sept. 22, for construction of an 
electrical subway system. (Advertised, Engi- 
neering News.) 

ORANGE, N. J.—The Council has decided 
to build a municipal street lighting plant to 
cost $70,000. 

CHESTER, PA.—Capitalists represented by 
John L. Garrett, a local attorney, have made 
a proposition to the Light Committee of the 
Council to erect a $100,000 electric light 
plant, and at the expiration of ten years to 
turn the plant over to the city. 

BALTIMORE, MD.—A large addition is to 
be built to the power plant of the Consoli- 
dated Gas, Electric Light & Power Co. The 
contract has been awarded to the BALTI- 
MORE FERRO-CONCRETE CO. 


ALEXANDRIA, VA.—Bids have been re- 
ceived by E. E. Mauderville, Engr., Land 
Title Bldg., Philadelphia, for the erection of 
an electric light plant for the Alexandria 
Electric Light Works. It is to be a 1-story, 
brick and steel building, of fireproof con- 
struction. Estimated cost, $75,000. 


ALEXANDRIA, VA.—A contract has been 
entered upon by the City of Alexandria 
through Fred J. Paff, Mayor, and the Alex- 
andria Electric Light Co., through H. W. 
Mathews, Pres., and E. W. Mandeville, Secy.- 
Treas., providing for the lease of the electric 
light franchise for the period of 30 years. 
According to the terms of the contract, $5,000 
was paid to the city by the corporation. The 
company has recently been incorporated un- 
der the laws of the State of Virginia, and as 
soon as a suitable site has been determined 
upon will commence the erection of the power 
house, which is to cost $75,000. Contracts for 
some of the machinery have already been 
awarded. It is expected that the plant will 
be in operation by next November. 


CHARLESTON, 8S. C.—The Bureau of 
Yards and Docks, Navy Dept., Washington, 
D. C., has awarded a contract for the con- 
struction of a power house building at the 
Charleston Navy Yard to the SIMONS-MAY- 
RANT CO., of Charleston, at $140,270. Bids 
were opened July 28. 


AUGUSTA, GA.—The Anthony Shoals Pow- 
er Co. has been granted a franchise to fur- 
nish electric light for a period of 30 years. 
Thos. Fitzpatrick is Pres. 


WINTER GARDEN, FLA.—The West Orange 
Electric Co. has been formed by W. Percy 
Reames and G. W. Bray to establish electric 
light plant. A frame building 16 x 24 x 10 
ft. will be erected, and 15 HP. boiler, 10 HP. 
engine and 8 KW. 500-volt 2,400 C. P. gen- 
erator will be installed. 


BESSEMER, ALA.—It is reported that the 
Woodward Iron Co. is going to erect an 
electric plant. 


ANNISTON, ALA.—Bids are asked until 
Sept. 20 by Thos. E. Kilby, Mayor, for fur- 
nishing and lighting 100 electric arc lights 
until 10 p. m. and all dark nights after said 
hour for a period of 10, 20 and 30 years from 
July 1, 1908, and for maintaining same; also 
a franchise for the privilege of supplying 
electric current for all purposes to corpora- 
tions and private citizens. 


JACKSONVILLE, ALA.—J. W. JOURNEY 
is stated to have secured the contract for the 
building, and LUDWIG & CO., of Atlanta, 
Ga., the contract to install the works, for 
the electric light plant in this city. The con- 
tract for furnishing the material has also 
been awarded. 


ALGOOD, TENN.—The Algood Electric 
Light Co., capital $15,000, has been char- 
tered here. Incorporators: J. A. Epperson, 
W. P. Pennock, C. H. Rickman, Phil Wheat 
and H. L. Norris. 


COLUMBUS, OHIO.—An addition to the 
power-house of the Columbus Railway & 
Light Co. is to be built in Spring St., between 
Cussins St. and the railroad. The building 
permit, issued last week, estimates the struc- 
ture to cost $7,500. E. K. Stewart, Mgr. 


FREMONT, OHIO.—The Little Miami 
Light, Heat & Power Co. was recently or- 
ganized and incorporated. The company con- 
templates the construction of a series of 
dams in the Little Miami River between 
Plainville and Morrow, in order to furnish 
power for a power plant which is to furnish 
power, light and heat for the neighboring 
towns. 


INDIANAPOLIS, IND.—Bids are asked un- 
til 10 a. m., Aug. 29, by the Board of Public 
Works, for erecting the power plant in the 
new power-house at the City Hospital. 


NOBLESVILLE, IND.—The Noblesville Hy- 
draulic Co. has been granted a 25-year fran- 
chise to furnish electricity in this city. The 
company will now complete the dam it start- 
ed several years ago, which they were pre- 
vented from completing on account of an 
injunction held against them. The dam will 
cost $125,000. 

FRANKLIN, IND.—The Franklin Water, 
Light & Power Co. has been purchased by the 
Ferris Brothers, owners of lighting water 
plants at Yankton, S. Dak., and Eldorado and 
Osage, Iowa. Thomas Ferris, now managing 
the Osage plant, will come to Franklin to 
take charge of the plant. The plant will be 
improved and new machinery installed. 

IRON MOUNTAIN, MICH.—A contract for 
building the plant for the new gas company 
here has been awarded to the WARREN & 
PETTEGREW CO., of Fox Lake, Wis. 


OQUAWKA, ILL.—F. S. Moore, former 
Supt. of the city electric company at Mon- 
mouth, has been granted a franchise to fur- 
nish the city with electric power for street 
lighting purposes. 

PEORIA, ILL.—Emil G. Schmidt, Gen. Mgr. 
of Peoria Gas & Electric Co., has awarded 
contracts for the improvements mentioned in 
issue of Aug. 16. The contract for erecting 
the smoke stack was awarded to the WEBER 
CONCRETE CO., of Chicago. The contract 
for furnishing the boilers was awarded to the 
OIL CITY BOILER CO., of Oil City, Pa.; the 
chain grates to the GREENE CHAIN GRATE 
CO., of Chicago, and the pump to the 
WORTHINGTON CO., of Chicago. 

ROCKFORD, ILL.—The contract for im- 
provements to be made by the Rockford Gas, 
Light & Coke Co. has been awarded to ALEX 
CRABB. The addition is to be two stories 
high and 150 ft. long. 8S. P. Curtis, Mgr. 


DE PERE, WIS.—It is reported that a gas 
plant will be erected here. The De Pere 
Electric Light & Power Co. has asked for a 
franchise to furnish gas to the city of De 
Pere. R. J. McGeehan, Mgr. 


DES MOINES, IOWA.—The Des Moines 
City Ry. Co. is preparing to build a new cen- 
tral power house to cost $200,000. It will be 
run in addition to the present plant, and the 
current from the new dynamos will be used 
for power on a number of proposed city ex- 
tensions and interurban lines, as well as sup- 
plying additional power needed for operating 
the present mileage. The new plant will be 
located adjacent to the old power house at 
East Fourth St. and the river. E. Sargeant, 
of Chicago, an electrical engineer, who has 
prepared rough plans and specifications for 
the new plant, estimates that the machinery 
alone will cost $150,000. 

STAPLES. MINN.—Bids are asked by the 
Village of Staples until 8 p. m., Aug. 31, for 
water-works and electric light plant. 


KANSAS CITY, KANS.—The Wyandotte 
Suburban Gas Co. has applied for a charter. 
The purpose for which the company was or- 
ganized is to supply gas to the suburbs of 
Kansas City. The company has a capital of 
$500,000, and its incorporators are J. B. Mc- 
Gowan, Kansas City, Mo.; C. L. Brokaw, C. 
K. Wells and G. B. Allen, Kansas City, 
Kans.; and W. F. Douthir, of Haverford, Pa. 

MITCHELL, S. DAK.—The Mitchell Gas 
Co., F. M. White, Mgr., will enlarge its plant. 

CAMERON, MO.—See under Water Supply 
and Irrigation. 


MALVERN, ARK.—Bids are asked until 
Sept. 30, by C. W. Turner for the erection 
of an electric light plant to replace the one 
recently destroyed by fire. Estimated cost, 
$9,000. 

CHICKASHA, IND. T.—Beardslee & Brock- 
way, Lincoln, Nebr., are engineers in charge 
of construction of dam for the Chickasha 
Water-Power Co. The company is going to 
develop the water-power of the Washita 
River. It is proposed to.build a dam 1,000 
ft. long, 100 ft. to be 30 ft. high, and 900 ft. 
to average 7 ft. high; to be constructed of 
stone and cement or steel and cement. About 
1,000 HP. will be developed and transmitted 
to Chickasha by 66,000-volt three-phase A. C 
electric current. C. E. Ross is Secy. and 
Treas. 

MUSKOGEE, IND. T.—A municipal dam is 
to be constructed across the Grand River, 
from which power will be obtained, to replace 
thé steam power now being used, to operate 
the municipal plants. 


DALLAS, TEX.—The Dallas Light & 
Equipment Co. has been chartered, with a 
capital of $100,000. Incorporators are T. L. 
Camp, J. B. Nabors, C. E. Bird, J. A. Barn- 
Ler of Dallas, and A. P. McArthur, of New 

ork. 


LAFAYETTE, COLO —The Northern Col- 
orado Power Co. will erect a $100,000 light 
and power plant here. William J. Barker 
and Joseph J. Henry are interested in the 
company. 


SPOKANE, WASH.—The Pend 4’Oreille 
Development Co. is preparing to construct a 
—_ at Big Falls, a mile and half below 

etaline on the Pend d’Oreille River. The 
company contemplates the construction of a 
plant at a cost of $750,000 to supply electric- 
ity for the operation of all mines and electric 
railroads in that vicinity; also to transmit 
power to Spokane if necessary. The incor- 
porators are: D. T. Ham, W. 8. Yearsley 
and E. A. Torrence, all of Spokane, Wash. 


TACOMA, WASH.—H. B. Wales and At- 
terney Merrick, of Grand Rapids, Mich., are 
in the city, making arrangement for the 
establishment of a gas plant. H. B. Wales 
is Gen. Mer. for the Dean Syndicate, the new 
owners of the Tacoma Gas Co. 


PORTLAND. ORE.—The Portland & Sandy 
River Co. has been incorporated with a capi- 
tal of $100,000. It will construct an electric 
light plant on the Sandy River. The com- 
pany has a franchise to light the town of 
Gresham. Among the incorporators are Dan 
J. Malarkey and M. F. Donahoe. 


OROVILLE, CAL.—A municipal water, gas 
= electric light plant will be established 
ere. 

SALT LAKE CITY, UTAH.—The Institute 
Electric Co. has been granted a new fran- 
chise by the Board of County Commissioners. 
The company will construct a plant for gen- 


eration of power and light throughout the 
county. 
OGDEN, UTAH.—Simon Bamberger, Pres. 


of the Salt Lake & Odgen R. R. Co., is seek- 
ing a site to establish a $100,000 power plant. 

COTTONWOOD, IDAHO.—It reported 
that a light and water plant is to be erected 
here. 

DELHI, ONT.—Bids are asked until Aug. 
27 by the Delhi Light & Power Co., Jobn 
S. Fielding, Consult. Engr., for (1) turbine 
water wheels, governor, etc., (2) generators, 
exciters, switch panels etc, (3) 2% miles of 
transmission line, and (4) distribution line. 


EUGENIA FALLS, ONT.—Bids are asked 
until Aug. 25 by the Georgian Bay Power 
Co., Ltd., Thomas McLaughlin, Secy.-Treas., 


for the construction of a dam and power- 
house. 


GODERICH, ONT.—A by-law been 
passed granting a charter to the Maitland 
Power Co. The company will erect a $150,- 
GOO plant on the Maitland River. Willis 


Chapman, 103 Bay St., Toronto, is designing 
Engr. 

KENORA, ONT.—The contract for the erec- 
tion of an electric plant to be erected here by 
the city has been let to the CANADIAN 
GENERAL ELECTRIC CO., and tne MON- 
TREAL LIGHT, HEAT & POWER CO. D. 
H. Currie is the official in charge. 

NELSON, B. C.—Bids are asked by the St. 
Mary River Power Co. for lighting the towns 
of Cranbrook, Fort Steele and Moyie, be- 
sides the Kimberly and neighboring mines. 
Herman & Burwell, Vancouver, are designing 
engineers. 

SIDNEY, N, 8.—The Dominion Coal Co. 
will erect an electric plant at the Sidney 
mines; the equipment will consist of four 
alternating machines for pumping and light- 
ing the mines. 

LACOMBE, ALTA.—The Blind Man River 
Electric Co. will erect an electric plant at a 


cost of $22,000. W. Burriss, official in 
charge. 
CALGARY, ALTA.—The Canadian R. R. 


Co. will erect a plant to develop 65,000 HP. 
here. It will use water power for its plant. 
J. S. Dennis is Designing Engr. 


BRIDGES. 


The names of partice awarded contracts are 
printed in capital letters. 


WEST NEWTON, MASS.—The contract for 
constructing bridge over Charles River, at 
Newton Lower Falls has been awarded to W. 
H. MAGUE CO., Washington St., West New- 
ton, and not to William H. Morgan, as pub- 
lished in Engineering News on Aug. 16. 

BRADFORD (Newport post-office), R. IL— 
Bids are asked until 11 a. m., Oct. 3, by the 
Bureau of Equipment, William 8. Cowles, 
Ch., Navy Department, Washington, D. C., 
for constructing two steel girder bridges; one 
steel through truss bridge, timber trestle and 
cable railway track for the U. S. Naval Coal 
Depot, Narragansett Bay, Bradford. (Adver- 
tised, Engineering News.) 

WOONSOCKET, R. I.—The CUMBERLAND 
CONSTRUCTION CO., of Providence, has 
been awarded contract to build a concrete and 
steel bridge over the trench on Main St., at 
$4,751. Frank H. Mills is City Engr. 

PHILADELPHIA, PA.—Plans, specifications 
and bidding sheets for constructing five 
bridges in Philadelphia, as advertised, are on 
file at the office of Engineering News, New 
York. Bids are asked until Aug. 28, 

ANNAPOLIS, MD.—LAUER & HARPER 
CO., Westport, Baltimore, has contract for 
constructing steel bridge over Spa Creek, con- 
necting Annapolis with Eastport. The bridge 
will have concrete substructure, steel super- 
structure, and will be 1,000 ft. long. 

COPPER VALLEY, VA.—Bids are asked 
until Aug. 24 by the Board of County Com- 
missioners, at Floyd, for constructing a steel 
bridge 170 ft. long and 12 ft. wide across 
Little River at Copper Valley. 

PARKERSBURG, W. VA.—Bids are asked 
until 1 p. m., Aug 30, by the Parkersburg 
and South Side Bridge Co., Parkersburg, for 
constructing four concrete piers for a bridge 
over Little Kanawha River. Bids are also 
asked for excavating and for constructing 
earth approach. (Advertised Engineering 
News.) 

GRAFTON, W. VA.—JOSEPH FUCEY has 
contract for building bridge on the Grafton 
and Parkersburg branch of the Baltimore & 
Ohio R. R., replacing Bridge No. 46. D. D. 
Carothers is Chief Engr., Baltimore; O, Rick- 
ert is Div. Engr., Grafton, W. Va. 

FORT LAUDERDALE, FLA.—Bids are 
asked until noon, Sept. 4, by A. K. Dearborn, 
Clk. Circuit Court, Miami, Fia., for removing 
bridge which has fallen into New River at 
Fort Lauderdale, and replacing same in sat- 
isfactory condition. 

HUNTSVILLE, ALA.—The County Commis- 
sioners have awarded a contract to the CON- 
VERSE BRIDGE CoO. for a steel bridge to be 
placed over Hurricane Creek, on the Gurley 
and Maysville Road. 

LEAKESVILLE, MISS.—Greene County Su- 

rvisors have let contract to the TEXAS 

RIDGE CO., of Dallas, Tex., at $8,584, for 
building a steel bridge across the Chick- 
asawhay River at Anna’s Ferry, and to the 
CANTON BRIDGE CO., Canton, Ohio, at 
$7,395, for building a steel bridge across the 
same river at Miller’s Ferry. . 

VICKSBURG, MISS.—The Board of Super- 
visors, at a recent meeting, awarded to the 
W. T. YOUNG BRIDGE CO. contract for 


erecting bridge at Haynes Bluff, at $4,800. 
NEW ORLEANS, LA.—The following bids 
have been received for repairing the Clai- 
borne Bridge over the New Basin: T. A. 
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Noullett & Co., $8,897; J. A. Craven & Co., 
$6,985; Concrete Construction and Contract- 
ing Co., $7,495, and the Bullien Bridge Co., 
34,600. 

SYDNEY, OHIO.—Bids are asked until 
noon, Sept. 1, by J. C. Rosser, County Audr., 
for constructing one 2-span, high truss, sin- 
gle track, bridge, 125 ft. long, roadway 158 ft. 
wide, with two abutments and one pier, over 
the Great Miami River at the north end of 
the Children’s Home Pike; also, one 1-span, 
high truss bridge, 80 ft. long, with 16-ft. 
roadway and one abutment, over the Miami 
and Erie Canal, on the township line between 
Loramie and Cynthian Townships; also one 
autcmatic swing bridge, 45 ft. long, with 
roadway 16 ft. wide, over the Miami and Erie 
Canal at Dawson, Obio. 

MASSILLON, OHIO.—It is reported that a 
single span steel bridge, costing about $10,- 
000, will be erected at West Tremont &t., 
Massillon. 

EUCLID, OHIO.—Bids are asked until 11 a. 
m., Sept. 1, by the Commissioners of Cuy- 
ahoga County, Julius C. Dorn, Clk., Cleve- 
land, Ohio, for constructing concrete arch in 
Euclid Township. William H. Evers is Coun- 
ty Engr., Cleveland. 

HAMILTON, OHIO.—Bids are asked until 
10 a. m., Aug. 28, by Charles Pabst, County 
Audr., for constructing substructure and 
superstructure of bump bridges at Lincoln 
Ave. and Hensley St., Hamilton, over the 
Miami and Erie Canal. 

JEFFERSON, OHIO.—Bids are asked until 
1 p. m., Sept. 5, by P. C. Remick, Audr., 
Ashtabula County, for constructing reinforced 
concrete bridge over Mill Creek, in Jefferson 
Township. 

NEWARK, OHIO.—Bids are asked until 
noon, Aug. 30, for building substructures and 
superstructures for several county bridges. 
J. N. Wright, County Audr. 

COLBURN, IND.—The LA FAYETTE EN- 
GINEERING CO. has secured contract, at 
$3,168, to construct a bridge over Sugar 
Creek, at Colburn. 

PERU, IND.—Contracts have been award- 
ed by the Commissioners of Miami County as 
follows: The ROCHESTER BRIDGE CO., 
the superstructure of Rifle and the Landes 
bridges, the substructures being awarded 
JOSEPH HOOVER and CHARLES BLACK; 
CHARLES BLACK the Blackburn arch and 
JOSEPH HOOVER the De Haven arch. 

COLUMBUS, IND.—A contract has been 
awarded to WESLEY VANARSDALL, of Ed- 
inburg, for construction of five concrete 
bridges for the Indianapolis, Columbus & 


Southern Traction Co., between Columbus 
and Seymour. 
TREMONT, ILL.—The contract for con- 


structing a bridge over the Mackinaw River, 
near Tremont, is reported to have been 
awarded to WILLIAM NOONAN and ED- 
WARD COONEY, of Tremont, at $6,990. 

HANOVER, ILL.—The contract for con- 
structing a 36-ft, single span reinforced con- 
crete bridge at Hanover has been awarded 
to the JOLIET BRIDGE & IRON CO,, Joliet, 
ll. H. L. Emerson, .1206 Chamber of Com- 
merce, Chicago,’ is Engr. 

GENBSEO, ILL.—Bids are asked until 3 p. 
m., Aug. 28, by the Local Commissioners, 
for constructing three 140-ft. bridges, one 50- 
ft. span approach and one .156-ft. span. This 
is the same work for which bids were asked 
until Aug. 21, as noted in issue of Aug. 16. 

UTICA, ILL.—It has been decided to erect 
a bridge to be located at Utica, on the Illinois 
River, to replace the structure recently de- 
stroyed by a windstorm. The bridge _will 
cost $75,000. There will be a draw 105 ft. 
wide. 

BELVIDERE, ILL.—The JOLIET STEEL 
CONSTRUCTION CO. has been awarded con- 
tract to build a bridge across the Kishwaukee 
River at Newburg, to cost $4,495. 

MILWAUKEE, WIS.—Bids are asked until 
10:30 a m., Sept. 14, by the Commissioners 
of Public Works, for erecting a bascule bridge 
over the North Menomonee Canal, at 60th 
St.. in Milwaukee. Estimated cost, $100,000. 
Charles G. Poetsch is City Engr. 

AUGUSTA, WIS.—The contract for con- 
structing three concrete bridges has_ been 
awarded the HENNEPIN BRIDGE CO, Frank 
Foster is Engr. 

IOWA CITY, TOWA.—W. W. Berry sub- 
mitted the lowest bid, at $4,690, on Aug. 5, 
for building bridge over the Ralston River at 
the intersection of Washington and Dodge 
Sts. 

TOPEKA, KANS.—We are officially advised 
Haynes, Chn. Bd. County Comrs., 
. that on Aug. 13, the LEAVEN- 
WORTH BRIDGE CO., of Leavenworth, 
Kans., secured contract to construct Ross- 
ville and Willard bridge, at $16,134, and 
the Silver Lake and Valencia Bridge, at $18,- 
191, 


OMAHA, NEBR.—Plans and specifications 
have been prepared for a $20,000 steel bridge 
across the Burlington River at Q St.; the 
city probably will build the east approach, to 
cost $3,000, and the county the west ap- 
proach, to cost $4,000. 

FARGO, N. DAK.—Bids are asked until 
noon, Sept. 6, by Arthur G. Lewis, Audr. 
Cass County, for constructing various bridges 
in the county. 


KANSAS CITY, MO.—Bids are asked until 
Sept. 4 by J. L. Phelps, County Clk., at In- 
dependence, Mo., for constructing a bridge of 
rubble stone, with an arch of 70 ft. and a 
roadway 42 ft. wide, over 15th St. 
crossing of Blue Ridge Road. 


FREDERICKTOWN, MO.—At a meeting of 
the Board of County Commissioners, Aug. 8, 
the contract to erect a steel bridge over the 
Monacacy River at Link's Ford was awarded 
to the YORK BRIDGE CO., of York, Pa. at 
$11,272. The bid includes the mason work 
for the bridge. The bridge will be 240 ft. 
long. 


RENTON, WASH.—The contract for 


structing a bridge over Cedar River has been 
awarded the INTERNATIONAL CONTRACT- 
ING CO., 17 Battery Pl, New York, N. Y., 
at $11,400. 


NORTH YAKIMA, WASH.—We are official- 
ly advised that contract to construct bridge 
over Natches River, near Natches Townsite, 
has been awarded to the INTERNATIONAL 
CONTRACTING CO., of Seattle, at $5,386. 
The bridge will have two 100-ft. spans. W. 
B. Newcomb, North Yakima, is County Audr. 

DAGGETT, CAL.—Bids are asked until Oct. 
8, by the Supervisors, for constructing a 2- 
span steel bridge, 253 ft. long, over the Mo- 
jave River, at Daggett. 

SAN FRANCISCO, CAL.—It is reported that 
the Western Pacific Ry. Co. has placed con- 
tract for the steel bridges with the AMERI- 
CAN BRIDGE CO. This order requires 5,500 
tons of fabricated steel. 

SAN DIEGO, CAL.—John E. Clouse, con- 
traetor for the 30th St. grading, has sublet 
the cont.act tor installing the bridge over 
the Switzer Canyon to COTTON BROS., of 
Oak'and, at $30,000. The structure will be 
of stee} and wood and will be 912 ft. long. 
One of the piers will be 85 ft. long. 


HAWKSHAW, N. B.—Plans have been pre- 
pared and bids will soon be called for con- 
struction of a steel bridge across the St. 
— River, at this town. Estimated cost, 


FREDERIC N. B.—The Chief Com- 
missioner of Public Works, Fredericton, is 
havi: g plans prepared for construction of a 
steel bridge at Pokiok, N. B., to cost about 
$60,000. 

RAINY RIVER, ONT.—The contract for 
the steel and concrete bridge at Pithers 
Point has been let by the Duluth, Rainy 
Lake & ‘Winnipeg Ry. Co, to the RAINY 
RIVER BRIDUE CO. 


CAMPBELLFORD, ONT.—DIXON BROS., 
of Campbellford, it is reported, have secured 
the contract for the superstructure of the 
steel bridge to be built over the Mattawa 
River. The entire structure is to cost $20,- 
000, and is to have two spans of 110 ft 
each. 

GLADSTONE, MAN.—Bids are asked by 
the Public Works Dept. for erecting a steel 
Warner truss: bridge over the White Mud 
River at Glads‘ene. The bridge will be 80 
ft. long and will have an 18-ft. roadway and 
two 5-ft. sidewalks. 8. Schooley is Secy., 
Gladstone. 

SASKATOON, SASK.—Contracts for con- 
struction of traffic bridge over Saskatche- 
wan River have been let as follows: Steel 
superstructure, CANADIAN BRIDGE CO., 
Walkerville, Ont., $64.000: concrete cub- 
structure, GREEN & SON, Winnipeg, $40,000. 

MEXICO.—Bids are asked for constructing 
a s‘eel bridge at Quliacan, Mexico. Adver- 
tised in Engineering News in this issue. For 
details see under ‘‘Mexico.” 


BUILDINGS. 


The names of parties awarded contracts are 
print:d in capital ktters. 


NARRAGANSETT PIER, R. L.—It is re- 
rorted that Louis Sherry, of New York, is 
to build a hotel here at a cost of $250,000. 
It is to be a 4-story building, 200 x 100 ft. 

NEW YORK, N. Y.—A new hotel is to be 
erected at Longacre Square by William 
Waldorf Astor. The building will cover the 
block front just south of his Hotel Astor, 
from 43d to 44th Sts. ; 

Plans have been filed with Building Super- 
intendent Murphy for the new south wing 
of the American Museum of Natural History, 
to be added to the west facade of the build- 
ing. It is to be five stories high, 66.10 x 156.8 
ft., of brick and granite, adorned with col- 
umns at the entrance, and harmonizing in 
design with the present edifice. The addi- 
tion is to cost $325,000. Charles Volz, 160 
Fifth Ave., is Arch. 

Lorenz F. J. Weiher, Arch., 108 East 125th 
St., is preparing plans for a 6-story apart- 
ment house, to be erected by Ruff & Hoch- 
ster on the north side of Tenth St., 175 ft. 
eost of Bleecker St., on plot 50 x 95 ft. The 
structure will cost $60,000. 

. Oppenheim, Collins & Co. will erect an 11- 
story building at 33-35 West 34th St. The 
building is to cost $350,000. 

The Executive Committee of the Board of 
Elucation has awarded the contracts for the 
building of School 43, in the Bronx; No. 152, 
in Brooklyn, and No, 16, in Queens. The 
contract for the new headquarters in Brook- 
lyn has also been awarded. It is to be on 
Livingston St. The three new school build- 
ings are to cost $790,503, and the head- 
quarters building is to cost $241,370. 

POUGHKEEPSIBR, N. Y.—The Poughkeepsie 
Trust Co. has awarded the contract for the 
e’ection of their new 5-story to 
WILLIAM BURNETT, 320 Fifth Ave., New 
York City. The building is to cost $300,000. 

SYRACUSE, N. Y.—Bids are asked by Gog- 
gin & Goggin, Archs., for the erection of a 
Y. M. C. A. building, to cost $300,000. 

WATERTOWN, N. Y.—The contract for 
the erection of a new freight terminal for 
the New York Central R. R. Co., has n 
awarded to CLINTON D. HODGES & CO., of 
this city. The estimated cost is $70,000. It 
is to be a 1-story brick and concrete build- 
ing, 50 x 667 ft. 

ALBANY, N. Y.—The contract for the 
erection of a club-house for the German 
Hall Assn., to be erected on Beaver St., has 
been awarded to COLLINS BROS. It is to 
cost $110,009. 

NEW YORK, N. Y.—Bids are asked until 
11 a. m., Aug. 30, by the Commissioner of 
Correction, for repairs and alterations to 
water supply, plumbing, heating, lighting and 
ventilation at the Seventh District Prison. 
Francis J. Lantry, Comr. 

Bids are asked, by the Department of Pub- 
lic Charities, until noon, Aug. 31, for wiring 
and lighting the bui'dings on Randall's Isl- 
and. Robert W. Hebberd, Comr. 

ATLANTIC CITY, N. J.—Bids are asked 
until Aug. 27th by Price & McLanahan, 
Archs., 1624 Walnut St., Philadelphia, Pa., 
for the erection of a hotel to replace the 
Hotel Traymore, owned by Josiah White. It 
is to be a S&story reinforced concrete build- 
ing. Estimated cost, $700,000. 


PHILADELPHIA, PA.—The contract for KNOXVILLE, TENN.—T). re 
the erection of a 3-story brick and steel fire- ment house to be erected on Posed apan. 
proof buildi for Alkus Bros., at Spring lot in James St. is to be ; Leavenwony, 
Garden and Marshall Sts., has been let to high. The estimated cost ;.  ,i2¢ Sorig 
F. A. HAVENS & CO., Perry Bldg. CLEVELAND, OHIO 7 hones: 

The Union Republican Club will erect @ menced at once f Plat. °e to be 
new central club-house in South Broad St.  pujidi The. buildin new utral 
It is the intention of the organization “to $700,005. Orwenems te Cost hen 
have the foundations constructed sufficient to eee 
support a 25-story building, but the present ORRVILLE, OHIO.—Bids a sked b 
pans provide for a 5-story brick and stone Cyclone Drill Co. for the er. of aa 

uilding. The estimated cost is $650,000, Dduilding, 60 x 120 ft., to be 
Jacob Naschald, 504 Walnut 8t., is the Plant. “& 
Arch. LIMA, OHIO.—The Allen « ty Pj 

HARRISBURG, PA.—Plans are being pre- Assn. intends to erect a 

for a new telephone exchange and  Dullding to old soldiers and , rs of Amal 
office building, to be erected by the Penn- County. Dr. R. BE. Jones, of ©... pile 
sylvania Telephone Co., Kinnard, of the Assn. ae 
Mer. It is to be a 3-story stone and steel INDIANAPOLIS, IND.—T) P 
building, of fireproof construction. Esti- Paper Co. are to build a nev. tors Lesh 
mated cost, $50,000. building and warehouse on 

PITTSBURG, PA.—The Pennsylvania R. R. cost of $50,000. It is 
Co. will erect a new union station here at a crete. . 
cost of $1,500,000, SOUTH BEND, IND.—H. G ISTMAN 

KEYSER, MD.—A new court-house is to & CO. has the contract fo; ing ae 
be built here at a cost of $50,000. A. Bldg. to 

BALTIMORE, MD.—A new hospital is to StTY brick building, of fire; 
be erected here at a cost of $75,000. It is tion, and-is to cost $250,000. : 
the gift of Mrs. S. L. Frank, wife of the GARY, IND.—The United Sta sive} co, 


late Dr. Samuel Leon Frank, former presi- 
dent of the Hebrew Hospital and Asylum. 

Plans are being prepared for S. BE. Stewart, 
406 East Baltimore St., for the erection of a 
warehouse to be built at 3035 East Baitimore 
St. It is to be a 7-story, brick and terra- 
cotta building, 20 x 140 ft. 

German & Co., builders, Law Building, 225 
Courtland St., have commissioned Jacob F. 
Gerwig, Arch., Hoffman Building, 11 East 
Lexington St., to prepare plans and specifica- 
tions for twelve 3-story brick dwellings with 
modern improvements to be erected on North 
Ave., near Smallwood St., at cost of about 


The New Howard Hotel Co. will enlarge 
its hotel by erecting three additional stories. 
Wyatt & Nolting, Archs., 30 Builders Ex- 
change, have prepared the plans. Harry 
Busick is Mgr. 

WASHINGTON, D. C.—Bids are asked by 
Depot Quartermaster Butts, War Dept., for 
the construction of a hospital to be erected 
on Brightwood Road. The building is to be 
modern, and is to cost about $300,000. 

Alonzo O. Bliss will erect an apartment 
house at 130 First St., N. W. It is to be a 
5-story brick building. Estimated cost, 
$100,000. A. Goenner, Bliss Bidg., is Arch. 

A Geophysical Laboratory is to be built at 
the Carnegie Institution, at a cost of $75,946. 
It is to be a 2-story building, 59.6 x 119 ft., 
of fireproof construction. 

A new hotel, to be known as Congress 
Hall, is to be erected on Capitol Hill at a 
ey of $300,000. It is to be a 9-story build- 
ng. 

WASHINGTON, D. C.—GEORGE A. FUL- 
LER CO., 949 Broadway, New York, has been 
awarded contract for the erection of theatre 
on Ninth St., site for which was recently 
purchased by Weber & Rush, of New York. 
Structure will be 3 stories high, 80 x 200 
ft.; stone with ornamental terra-cotta ex- 
terior; steel-frame construction fireproofed 
with concrete. Estimated cost, about $150, 
John B. McElfatrick & Sons, Archs., 1402 
Broadway, New York. 

Mary I. May has awarded contract to W. B. 
HOLTZCLAW, 1705 Pennsylvania Ave., N. 
W., for the construction of seven 3-story 
brick dwellings at 1753-1765 Euclid St. N. W. 
and four 38-story brick dwellings at 2500, 
2510, 2512 and 2514 Ontario Road, to cost 
about $75,000. 

The proposed bank and office building to be 
erected at 15th ahd H Sts. N. W. for the 
Union Trust Co. will be 8 stories high, 53 x 
161 ft., with a wing; stone and brick; steel- 
frame construction; terra-cotta fireproofing. 
It will cost about $500,000. Bernard R. 
Green, Supt. Congressional Library, will 
supervise work of construction. 

Bids were opened Aug. 15, at the office of 
Elliott Wood, Supt. U. S. Capitol Grounds 
and Buildings, for furnishing 3,000,000 brick 
for the Senate office buildings. Bids were 
as follows: Washington Brick & Terra-Cotta 
Co., Washington, $8.73 per M.; delivery, 2,000 
. Frederick Brick Works, Frederick, 
., $9.95; delivery, 40,000-45,000 a day. 
Anacostia Brick Co., Anacostia, Md., $8.53; 
70,000 a day. Potomac Brick Co., Washing- 
ton, $8.73; 40,000 a day. Standard Brick Co., 
Washington, $9.19; 80,000 a day. 

PORTSMOUTH, VA.—An appropriation of 
$200,000 has been granted for the erection of 
an addition to the U. S. Naval Hospital at 
this place. It is to be a 4-story brick, stone 
and steel building, of fireproof construction. 

WINCHESTER, VA.—A United States post- 
office and court building will be erected here 
at a cost of $60,000. A. M. Baker can furnish 
information. 

Contract will be let within the next few 
weeks for library building, which is to cost 
$100,000. Barney Chapman, 520 Fifth 
Ave., New York, Archs. 

WHEELING, W. VA.—The Baltimore & 
Ohio R. R. Co. has awarded the contract 
to .. S3LLS BROS. & CO. for the large gen- 
eral uffice building to be erected here. Round 
houses, machine shops and other buildings in 
connection with the station improvements 
are included in the contract. The round 
houses will have twenty-five engine stalls, 
and there will be two turn-table pits, store- 
h , oil h . The improvements will 
cost about $1,000,000. 

RALEIGH, N. C.—Bids are asked until 
Aug 29, by J. J. Bernard, Registrar of Deeds, 
for repairing and improving county jail, 
court-house, etc. 

OXFORD, MISS.—ALLEN, SONS & CO., 
Peoria, Ill., have contract for building science 
hall and other ee at University of 
Mississippi. Cost, $67,000. 


MEMPHIS, TENN.—E. B. Causey will erect 
40 residences at a cost of $100,000. 


CHATTANOOGA, TENN.--Plans have been 
adopted by the Chattanooga IHotel Co. for 
the erection of a hotel, to be eleven stories 
high. 176 x 120 ft, to cost over 
$1,000,000. 


ration has awarded a contra: 
ENAU LUMBER CO., of Ch for th 
construction of 300 dwelling hv at 


of $1,500,000, to be erected he, Dees’ 
Dean, Archs., have also drawn for 30 
dwellings to be erected here wii. | the ney: 
year. Contracts for these wi!) be 
soon. One thousand dwellings expected 
to be constructed here within a ir, 
NEW CASTLE, IND.—Bids are 
10 a. m., Sept. 6, by the Board | Trusters 
of the Indiana Village for Epi: s, Room 
711, Traction Terminal Station, 
for the erection of a family res jence ani 
dormitories on the Epileptic farm near here 
Brubaker, Eldridge & Co., 28 Mirion Bik. 
Archs.; E. G. Hogan, Secy. ; 
BLOOMINGTON, IND.—Bids are asked by 
the Board of Education until 1» m. Sept 
18, for the erection of a 2-story stone and 
brick school building; also for a steam heat. 
ing plant. A. R. Nichols, Arch. 
INDIANAPOLIS, IND.—Bids are asked by 
John E. Cleveland, business director of the 


School Board, until 12:30 p. m., Av 
the erection of a school-house at (ie Indian. 
apolis Orphan Asylum. Foltz & l'irker, 431 
Union Trust Bldg., Archs. 

DETROIT, MICH.—The contrac: for the 
erection of the 18-story Ford Bide, to be 
erected on Griswold and Congress Sts., has 
been awarded to FRANK H. GODDARD. 
Burnham & Co., 8% Wabash Ave, are 
Archs. 

PORT HURON, MICH.—It has been decided 
to rebuild the high school building on the 
old site, at a cost. of $75,000. 


BARTONVILLE, ILL.—See under Water 


31, for 


Supply and Irrigation. 


CHICAGO, ILL.—Bishop & (Co have 
awarded the mason contract for two flat 
buildings, to be erected at 146 and 166 Win- 
throp Ave., for B. F. George, 10S La Salle 
St., to H. D. MORELAND & CO., {7 Clark 
St. To be three stories, 50 x 62 ft.. built of 
brick and stone. Estimated cost, $1),00) 


Holabird & Roach, Archs., 100 Jackson 
Bivd., have awarded the general contract for 
a residence, to be erected at Lake Forest, 
Iil., for C. H. Fitzhugh, to the NORTON 
CONSTRUCTION CO., Milwaukee. Wis, 


which has sublet plumbing to J. E. FITZPAT- 
RICK, Lake Forest, Ill. To be 3-story, %) x 
90 ft., built of brick and stone, with tile roof 
Estimated cost, ,000. 

Rudolph Schiffman Co. has awarded con- 
tract for their 4-story fireproof press brick, 
cut stone and concrete building to the BRAY- 
TON ENGINEERING CO., City. It will be 
built on Sixth St., between Fort and Ex- 
change Sts. Estimated cost, $55,(«»). 

CHICAGO, ILL.—A new building. to cost 
$800,000, is to be erected at 208-14 Wabash 
Ave., by the heirs of the late Mathew Lafiin. 

Plans have been completed by Frank L. 
Fry & Co., Archs., 1401 Ft. Dearborn. Bldg. 
for an apartment building to be erected at 
Orchard St. and Arlington Place, for B. F. 
McConnell. It is to be a 3-story building. 
Estimated cost, $60,000. 

PEORIA, ILL.—W. D. 
Sandmeyer, Jr., intend to erect « 10-story 
office building on South Jefferson Ave. It is 
to be 50 x 72 ft., and of fireproof construc- 
tion. Estimated cost, $120,000. 

NORTH CHICAGO, ILL.—Bids are asked by 


Dickson and Henry 


the Bureau of Navigation, Navy De)‘, Wasb- 
ington, D. C., until noon, Sept. 4. for the 
construction of houses for officers quarters 


for the Naval Training Station, Great Lakes. 
North Chicago. Specifications are on file a 


office of Engineering News. G. A. Converse, 
Ch. of Bureau. 

MILWAUKEE, WIS.—Herman Nunne- 
macher will erect a $60,000 ‘iat build 
ing at Bradford and Prospect Aves. It is 
to be a 3-story brick building, 160 


Hood & Tullgren, 86 Michigan St., are Archs. 
ST. PAUL, MINN:—The Elks 2° going ‘0 


erect a $50,000 building on Was) ngton St 

C. H. Johnston, Arch., 712 
Bldg., is | plans for a pressed 
brick and cut stone library bui!' ng, to be 


built at Hamline University here |« will be 
of fireproof construction. Est). ‘ed 


AUSTIN, TEX.—LEDBETTER . MUNDT. 


402 San Antonio St., have been ..arded the 

contract at $714,829 for the ere: on of la¥ 

building at the University of Tex 
BEAUMONT, TEX.—A mod Sireprewt 

business building, to cost about °°)... 

be erected here by H. A. Pear! °. 
TRMPLE, TEX.—The Atchi: 


& Santa Fe R. R. Co. will erect drick Dos 
pea) here for its employees, a cost 


A aska Com- 
SACRAMENTO, CAL.—The 
its 


mercial Co. will erect a steel 
at California and Sansome §S 
cost, $500,000. 


6 
| ol. L\ 
ae No. & S 
mt 
the Bs 
be ma 
43 
Pear be 
DE 
erect 
has be 
Edbro 
Ac 
at 
u 
SPO 
erect 
SEA 
pared 
Steal 
prepa 
q erecte 
sengt 
and t 
are t 
is $4 
LO 
pared 
and @ 
| oreté 
SA) 
¥),000, 
nanst 
Pla 
wain 
ery 
OO). 
The 
Ave 
$800. 
A 
Pre 
$350. 
E 
ar 1 
A 
by 
H 
the 
chu 
0 
Wo 
to 
par 
abo 
N 
Cal 
her 
\ 
Ca 
a 
WwW 
Th 
Ox 
Ne 
ed 
Fl 
tr 
a 
| 
I 
000. 
| 


ly Pioneer 
Memoria 
rs of Allen 
er 


T, 18 Prog 


Lea 
Office 
icky Ave, 
Of cop. 


tISTMAN 
lding the 
tO beg 


CONStrue. 


expected 
ir, 


ked unti] 
Trustees 

Room 
lianapolis 
Tence and 
near here, 
rion 


isked by 
m., Sept. 
tone and 
‘eam heat- 


asked by 
tor of the 
1. 31, for 
Indian- 
‘arker, 431 


Sts., has 
ODDARD, 
are 


en decided 
On the 


jer Water 


‘o. have 
two flat 
166 Win- 

| La Salle 

97 Clark 
built of 

) Jackson 

yntract for 

ce Forest, 

NORTON 

e, Wis. 

FITZPAT- 

tory, SO x 

1 tile roof. 


rded con- 
ess brick, 
he BRAY- 
It will be 
and Ex- 
z. to cost 
4 Wabash 
ew Laflin. 
Frank L. 
orn Bldg., 
prected at 
for B. F 
building. 


nd Henry 
| 10-story 
ive. It is 
construc- 


asked by 
t., Wasb- 
|. for the 
quarters 
at Lakes, 
On file at 
Converse, 


Nunne- 
it build- 
s It is 
< 160 ft 
re Archs. 
going to 
gton St. 
lanhattaD 


MUNDT, 
irded the 
n of law 


fireproot 
000, will 
Le 

Topeks 
rick bos- 
cost of 


ka Com- 


Suppleme: —August 23, 1906. 


ENGINEERING NEWS. 


65 


T.—Bids are asked by 
Co. for alterations to 
tbe uilding at a cost of $50,000. 
be made ory building, 160 x 200 ft, 
it is ne. J. B. O. Pridmore, 1 
of brick  ricago, is Arch, 
eR, LO—The contract for the 
DENV st. Francis apartment hotel 
erection Of "a to ALEXANDER MATH- 
bas Bidg. It is to be a 4-story 
cated cost, $100,000. F. B. 
House Bik., is Arch, 
pdbrooe.. . orphans is to be built here 
390,000. It the gift of the 
jate Geore Clayton. 
“pOKAN WASH.—The True Oil Co. wil 
jouse and office building on 
AV 
yd WASH.—Plans are being pre- 
er for erection of wharves and ware- 
pared built by the Northwestern 
Estimated cost, $1,000,000. 
steamsh'\ “Schack, Arch., Downs Bik., has 
anal ns for an office building to be 
a d econd Ave. by August Kelhorn. 
12-story fireproof steel and con- 
bul Estimated cost, $35,000. 
WASH.—The Northern Pacific 
= C planning the most elaborate pas- 
cr on on its system between St. Paul 
ng ist, to be built here. The plans 
— drawn, and the estimate of cost 
is 


LONG EACH, CAL.—Plans are being pre- 


for the erection of a $300,000 business 
pared block by the Oxford Co. It 
s to be a &-story building, of reinforced con- 
crete and of fireproof construction. 


: PRANCISCO, CAL.—O. D. Baldwin is 
BO es apartment house at Polk and Post 
Sts. it is to be a 5-story, brick and steel 
building, 64.9 x 120 ft, Estimated cost, $75,- 
ow. TT. Paterson Ross & A. W. Burgren, 222 
Ransome St., are Archs. 

Plans are being prepared by Mooser & Mil- 
wain, 81 Market §t., for a ¢-story reinforced 
concrete building to be erected at Montgom- 
ery and Sacramento Sts. at a cost of $125,- 


“Tee Claus Spreckels mansion on Van Ness 
Ave. is to be restored at an expenditure of 
000. 

A. Aronson and the Central Realty Co. are 
about to erect a 6-story brick and steel build- 
ing on Sutter St., at_a cost of $150,000. 

Preliminary plans have been made for con- 
struction of the largest dwelling structure yet 
built in San Frangisco. It is to cost about 


,000. 

E. A. Bozio is the Arch. of a steel and iron 
3-story building that will be erected on 22d 
and Mission Sts., at a cost of $80,000. 

A 6-story concrete building is to be erected 
by Dr. George P. Allen on O'Farrell St. It 
is to cost $70,000. 

SAN JOSE, CAL.—A new 5-story bank and 
office building is to be erected by the Bank of 
San Jose. Henry A. Schulze, 515 Wells-Far- 
go Bldg., Arch. 

HAMILTON, ONT.—The congregation of 
the Central Presbyterian Church will erect a 
church at a cost of about $100,000. 

OTTAWA, ONT.—The Minister of Public 
Works will invite every architect in Canada 
to put in competitive plans for the new de- 
partmental building to be erected there. 

CALGARY, ALTA.—The Bell Telephone Co. 
will erect a bank building here at a cost of 
about $100,000. 

MOOSE JAW, SASK.—It is stated that the 
Canadian Pacific R. R. Co. will erect a hotel 
here at a cost of about $150,000. 

VANCOUVER, B. C.—The Royal Bank of 
Canada will erect a branch building here at 
a cost of about $50,000. 


WATER SUPPLY—IRRIGATION. 
The names of partics awarded contracts are 
printed in capital letters. 


OXFORD, MASS.—L. J. RICHARDSON has 
secured contract, at $55,000, to construct the 
Oxford water-works system. 

SOUTH NORWALK, CONN.—The South 
Norwalk Water Commissioners have award- 
ed contraet for construction of the city filter 
to the BUNTING CONSTRUCTION CO., 
Flatiron Bldg., New York, N. Y. An ap- 
propriation of $100,000 has been made. 

NEW YORK, N, Y.—The following bids 
were received Aug. 15 by William B. Elli- 
son, Comr. Water Supply, Gas and Elec- 
tricity, for constructing an engine house for 
high pressure fire service, at (a) Willoughby 
and st. Edwards Sts., and at (b) Furman and 
Joralemon Sts., Brooklyn: John L. Cotter, 
127 East 234 St., (a) $69,473, (b) $54,29s; 
Kelly & Kelley, 45 East 42d St., (a) $67,- 
ws; y. Carten Construction Co., (a) 
$71.10), (b) $46,300; C. H. Beckworth, 415 
Hudson St., (a) $64,422, (b) $45,423; George 


F. | scoll, 391 Fulton St., Brooklyn, (a) 
$70.4. (b>) $50,000; D. Ryan, 723 Third 
*48.639; A. S. Traub, 215 West 125th 


“S480; R. H. Brown, $46,889. 


YORK, N. ¥.—The contras& for con- 
strug the last dam to be constructed 
sic’ ke original plane for the city’s ad- 
“i water supply from the Croton water- 
she’ is awarded Aug. 21 by the Aqueduct 
Som ioners to MALLOY BROS. Their 
bid higher than that of Ashbel G. Ver- 


who bid $2,817,000. 
on » asked until 2 p. m., Aug. 29, by 

i . Ellison, Comr. Water Supply, Gas 
ae ‘rieity, for constructing coal shed 
rsa ‘rt, and for grading and general 
ties ‘cred at the Canarsie pumping sta- 
Ave. D and Remsen Ave., Brook- 
PLAINS, N. ¥.—Bids are asked 
Wate: p. ™., Sept. 8, by the Board of 
cinissioners, Lewis C. Platt, Pres., 


and bark filling trenches for 


main; ates, hydrants and 
Tenth five streets in White Plains. (Ad- 

‘ ngineering News.) 
¥.—BLERY COLBY, of 
Sone Y, has secured contract to con- 
* ‘em of water-works in Cortland. 


NIAGARA FALLS, N.. Y.—HENRY R. 
WORTHINGTON, of Buffale, N. Y., has been 
awarded the contract for furnishing and in- 
stalling a 5,000,000-gallon pump at the Ni- 
agara Falls water-works. Walter McCulloh 
is City Engr. 

UTICA, N. Y.—It is reported that the 
Consolidated Water Co. has awarded to the 
UTICA PIPE FPOUNDRY the contract for 
2,500 tons of 16 and 20-in. c.-i. water pipe, 
and special castings. The cost is reported to 
be about $75,000. 

LOCKPORT, N. Y.—Bids will be received 
until Oct. 8 by ‘the Common Council at the 
office of EB, 8. Bennett, City Clk., for con- 
structing a water supply system and a dis- 
tributing main from the stand-pipe to Main 
and Buffalo Sts. 

BERGEN, N. Y.—Bids are asked until 
noon, Aug. 27, by H. C. Miller, City Clk., 
for about 14,000 ft. c.-i. pipe, 27 hydrants, 
15 gates and a water tower. George S. 
P.erson, Kalamazoo, Mich., is Engr. (Ad- 
vertised, Engineering News.) 

ASBURY PARK, N. J.—Plans and specifi- 
eations for 200-HP. internal furnace boiler, 
for the Water Department at Asbury Park, 
as advertised, are on file at office of Engi- 
neering News, New York. Bids are asked 
until Sept. 10. 

PITTSBURG, PA.—Bids have been re- 
jected for the 66-inch riveted steel main to 
be laid around Highland reservoir, connect- 
ing it with Reservoir No, 1, because they were 
in excess of the estimated cost. The lowest 
bid was $65,000, while the estimated cost 
is $45,000. New bids will be advertised 


for. 

The INTERNATIONAL CONSTRUCTION 
CO. secured the contract to lay the Gross 
St. pipe line system, at $51,473, and RA- 
PHAEL VERRI & CO. got the contract for 
the Millvale Ave. pipe line, at $3,957. 

BALTIMORE, MD.—Bids are asked until 
Aug. 25 by the Baltimore County Water & 
Electric. Co., 411 East Baltimore St. A. E. 
Walden, Supt., for constructing a 4,500,000- 
gallon stand-pipe. We are officially in- 
formed that mechanical filters will be consid- 
ered Poo The complete plant will cost 
about $200,000. B. H. Wehr is Secy. 

RICHMOND, VA,—We are officially in- 
formed that on Aug. 17 the Committee on 
Water, E. E. Davis, Clk., awarded to J . 
LINDSAY contract to supply %-in. disk 
Sees water meters, at $7.98 and $6.35 
each. 

SUFFOLK, VA.—E. B. WILKINS, of Park 
View, has been awarded the contract for 
building the main and other buildings for the 
machinery connected with the filtering plant 
at the Portsmouth and Suffolk Water Co.'s 
plant near Suffolk. The main building will 
be over 400 ft. long. There will be several 
smaller houses connected with the large one. 

CHARLOTTESVILLE, VA.—The city has 
authorized a $135,000 bond issue for improv- 
ing water system. Site has been secured 
for the location of reservoir and the right- 
of-way for pipe line. Contracts for building 
dam will be let within the next 60 days. C. 
M. Bolton is Engineer-in-Charge. 

SALUDA, C.—THE SOUTHERN CON- 
STRUCTION CO., of Norfolk, Va., is re- 
ported to have secured the contract for con- 
structing water-works, at about $34,000, to 
be installed at Matthews. 

KEY WEST, FLA.—This city contemplates 
installing water-works, sewerage system and 
paving streets. 

BUNKIE, LA.—We are officially advised 
that at the election held Aug. 10, to vote 
upon the proposition of bonding the city for 
water-works construction, the question was 
carried. The town will now proceed with the 
contracts. 8S. E. Schmink is Town Clk. 

DAYTON, OHIO.—We are officially ad- 
vised that on Aug. 17 two bids were sub- 
mitted to the Department of Water, Harry 
J. McDargh, Maintenance Engr., for furnish- 
ing and laying pipe. The bids were: Charles 
L. Allen, Marion, Ohio, $90,011, and Pick- 
eral & Ratchford, Valley and Troy Sts., $97,- 
949. The contract will be awarded later. 

CLEVELAND, OHIO.—It is reported that 
water mains will be extended out Kazimier 
Ave. as soon as arrangements for the work 
are completed. 

GARRETTSVILLE, OHIO.—The MASSIL- 
LON STEEL & IRON CO., Massillon, Ohio, 
has secured contract for supplying pipe for 
proposed water-works, as follows: 4-in. 
pipe, $32 a ton; 6, 8 and 10-in. pipe, $31 a 
ton; specials, $55 a ton. L. EB. Chapin is 
Engr.-in-Charge. 

CHICAGO, ILL.—The contract for install- 
ing two boilers, steam and water piping, 
etc., at Springfield Ave. pumping station, 
bids opened Aug. 10, has been awarded to 
THOMAS F. PICKHAM, 60 Wegt 14th St. 
Approximate cost, ,000. W. A. Lever- 
ing is Supt., 321 City Hall. 

HARMON, ILL.—It is proposed to con- 
struct water-works at Harmon. Pro@able 
cost, $3,500 to $5,000. Benjamin F. Shaw is 
Village Clk. 

MOUNT VERNON, ILL.—The Chicago & 
Eastern Illinois R. R. Co. is planning the 
construction of a reservoir two miles north- 
east of Mount Vernon, Ill. It will have a 
capacity of at least 20,000,000 gallons. 

BLOOMINGTON, ILL.—The Board of Pub- 
lic Improvements, on Aug. 11, let contract 
for installing 20-in. water main in Center 
St. to BROMGEN & COX, at $25,667. Elmer 
Folsom is City Engr. 

ROCK ISLAND, ILL.—An appropriation 
of $18,692 has been made by Congress, to in- 


crease the water supply at the Rock Island 
Arsenal. 


BARTONVILLE, ILL.—Bids are asked un- 
til 1 p. m., Sept. 4, by the Board of Trus- 
tees for the Illinois Asylum for Incurable In- 
sane, W. H. Schott, Engr., American Trust 
Bidg., Chicago, for constructing additions to 
extensions to the present heating plant and 
water supply at the asylum. (Advertised, 
Engineering News.) 


CHICAGO, ILL.—Plans and specifications 
for installing tube boilers in the Lawrence 
Ave. pumping station, Chicago, as noted in 
issue of Aug. 9, are on file at the office of 
Engineering News, New York. Bids are 
asked until Aug. 25. William L. O'Connell 
is Comr, cf Pub. Wks. 

DES MOINES, IOWA.—A contract was let 
Aug. 9 by the Des Moines Hosiery Mills for 
the building of a water softening plant, to 
the DODGE MFG. CO. 

EYOTA, MINN.—The NATIONAL CON- 
STRUCTION CO., of South Bend, Ind., has 
secured the contract for constructing water- 
works at Eyota. 

LOGAN, KANS.—The DES MOINES 
BRIDGE & IRON WORKS has contract for 
constructing water-works at Logan. Burns 
& McDonnell, Dwight Bldg., Kansas City, 
Mo., are Engrs. 

CASSELTON, 8S. DAK.—JAMES LECK 
has been awarded the contract to erect a 
60-ft. circular hot water reservoir at Cassel- 
ton, at $27,590. Bids received on Aug. 1. 

SIOUX FALLS, S. DAK.—Bids are asked 
until Sept. 1 by William R. Marshall, Secy. 
Water Comrs., for constructing an open well, 
25 ft. in diameter. Loweth & Wolff are 
Engrs., St. Paul, Minn. 

LEWISTON, MONT.—It is reported that 
N. J. LITTLEJOHN has secured the con- 
tract for constructing water-works at Lewis- 
ton; bids opened Aug. 1, at $27,590. 
KANSAS CITY, MO.—It is reported that 


the contract for furnishing c.-i. pipe and 
castings has been awarded to U. 8S. CAST 
IRON PIPE & FOUNDRY CO., Rookery 


Bldg., Chicago, IIL 
Bd. Pub. Wks. 
ST. LOUIS, MO.—Bids are asked until noon, 
Sept. 4, by the Board of Public Improve- 
ments, W. B. Dryden, Secy., for supplying 
water pipes, special castings, stop valves 
and fire plugs. A. J. O'Reilly is Pres. 
CAMERON, MO.—City has voted affirma- 
tively the proposed $9,000 bond issue for 


Everett Elliott is Secy. 


improving water-works and electric light 
plant. 
MORRILLTON, ARK.—The Morriliton 


Water-Works Co., of Morrillton, has been 
incorporated with a capital stock of $50,000. 
The incorporators are: J. T. Hannaford, 
Mrs. Emma Hannaford, J. B. O'Neal and 
others. This company proposes to establish 
a water-works system at Morrillton. 

CLAREMORE, IND. T.—We are officially 
advised that contract to construct water- 
works at Claremore has been awarded to W. 
W. COOK & SONS, at $35,550. W. P. 
Bullock, Kansas City, Mo., is Engr. 

GRANT, COLO.—Excavation work on 
what, when completed, will be the second 
largest irrigation dam in Colorado, has been 
begun by the Continental Reservoir & In- 
vestment Co. in Park County. The dam is 
a part of an irrigation project that will fur- 
nish water for at least 40,000 acres of arid 
lands in the portion of the state lying east 
and northeast of Denver, The site of the new 
dam is near Grant, in Park County. The 
dam itself will be 125 ft. in height and 1,800 
ft. long. It will be built of cyclopean rub- 
ble stone. It will cost to complete this work 
about $700,000. C. C. Reid is Pres.; Abner 
Graves is Vice-Pres., and P. H. Lund is 
Secy.; H. S. Sanderson is Engr.-in-Charge. 

PORTLAND, ORE.—Bids are asked until 11 
a. m., Sept. 1, by the Water Board of the 
City of Portland, Frank T. Dodge, Supt., for 
furnishing 2,000 %4-in. and 500 %-in. corpora- 
tion stop cocks. 

SACRAMENTO, CAL.—The following bids 
were received for 3,200 ft. of 20-in. steel 
water mains for I St.: Clark & Henery, $7.25 
a ft.; Sacramento Boiler Works, $7.65% a ft. 
The bids were referred to the Water Commit- 
tee and City Surveyor. 

AMHERST, N. S.—Bids are asked until 5 
p. m., Aug. 27, by the Town Clerk, for con- 
structing masonry dam and appurtenances 
and for laying 140 ft. 16 and 24-in. c.-i. pipe. 
Bids are also asked for waterproofing the 
present distributing reservoir. 

ST. STEVENS, N. B.—The bids received 
Aug. 9 by the Town Council for construct- 
ing pumping station were in excess of the 
engineer’s estimate of $9,000, the lowest be- 
ing $9,875, submitted by J. H. Nesbit, of St. 
Stevens. There were only two bids, and both 
were rejected. 

BRADFORD, ONT.—This town will install 
a complete water-works plant, using artesian 
— for supply. Robert Stewart is Town 


PORT ELGIN, ONT.—The SMART-TURN- 
ER MACHINE CO., Hamilton, Ont., has been 
awarded contract by the Town of Port El- 
gin for water-works pumps, consisting of 
compound duplex pumping engine, boiler feed 
pump, piping, etc. 

MOOSOMIN, SASK.—Bids are asked until 
7.15 p. m., Sept. 4, by John Smithers, Secy., 
for constructing complete water-works sys- 
tem at Moosomin. Estimated cost, $25,000. 
Willis Chipman is Ch. Engr., 103 Bay St., 
Toronto, Ont. 

VICTORIA, B. C.—The city is making ar- 
rangements to install a water-works system. 

VANCOUVER, B. C.—We are advised by 
the Secretary of the Vancouver City Water- 
works, that EVANS, COLEMAN & EVANS, 
of Vancouver, have secured contract for sup- 
plying 2,240 tons of c.-i. pipe at $34,093, if 
imported by steamer, or $33,657 if imported 
by sailing vessel. 


SEWERAGE. 

The names of partics awarded contracts are 
printed in capital letters. 
WESTFIELD, MASS.—We are officially in- 
formed that on Aug. 18 DANIEL A. DORCY, 
West Somerville, ass., was awarded con- 
tract to construct Section 12, storm water 
sewers, in Westfield, at $6,255. Oren E. 
Parks is Town Engr. 

NEW YORK, N. Y.—Pians have been 
pared Joseph De B Supt. of - 
ers for of Queens, for a sewer system 


for Richmond Hill and Morris Park. The 
main will go down Van Wyck Ave, to Lin- 
coln Ave., where it will join the effluent from 
Jamaica, and all will go to the Jamaica dis- 
posal plant on the Bergen farm, which prob- 
ably will have to be enlarged, two or three 
more acres being needed for the purpose, 

We are officially advised that contract for 
the Ingleside sewage system, Long Island 
City, has been let to P. J. MURRAY & CO., 
215 Montague St., Brooklyn, for the sum 
of $190,816. 

SENECA FALLS, N. Y.—It is reported that 
the WILKES-BARRE CONSTRUCTION CO., 
of Wilkes-Barre, Pa., has secured contracts 
for constructing sewers at Seneca Falls, at 
$56,000, 

UTICA, N. Y.—The contract to construct 
storm sewers in the vicinity of Pleasant St., 
on Aug. 10 was awarded by the Common 
Council to JOHN F. & JEREMIAH P. 
AUGAR, at $10,323. The work must be com- 


pleted December 15. Paul Schultz is City 
Engr. 
PASSAIC, N. J.—Bids are asked until $ 


p. m., Aug. 24, by the Committee on Sewers, 
for constructing sanitary sewer in Fifth 8t., 
between Passaic and Essex Sis. Colin R. 
Wise is County Surv.; Thomas R, Watson is 
City Clk. 

PLAINFIELD, N. J.—Bids are asked until 
8 p. m., Sept. 4, by the Common Council, 
George B. Wean, Clk., for constructing sani- 
tary sewers. Andrew J, Gavett is City Surv. 
(Advertised, Engineering News.) 

PHILADELPHIA, PA.—Bids are asked un- 
til Aug. 2S, by the Department of Public 


Works, L. Hicks, Dir., for constructing main 
sewers, reconstructing old sewer and con- 
structing branch sewer, Schedules B, C 
and D. 


LANCASTER, PA.—It is reported that W. 
G. STALL'S SONS have secured the contract 
for building concrete sewers in Sections 1 
at $10,133 and $71,081, respectively. 
. Shaw is Engr. Sewer and Water Conirs. 

SAYRE, PA.—We are officially informed 
that on Aug. 15 all bids received for con- 
structing about 6,900 ft. of 18 to 20-in. pipe 
sewer, at Sayre, were rejected. The estimate 
of Williams, Proctor Potts, Engrs., 
Battery Pl., New York, N. Y., was $19,308; 
the lowest bid received was that of D. M. 
Rosser, Kingston, Pa., $21,270. Bids prob- 
ably will be asked again in September. 

CARRICK, PA.—Bids are asked until 8 
p. m., Sept. 5, by William McCiurg Donley, 
Boro. Engr., Carrick, for constructing 26 
miles of 24-in. sewers in the Borough of 
Carrick. (Advertised, Engineering News.) 

BALTIMORE, MD.—The Sewerage Comm!s- 
sion, American Bldg., will submit to the 
Board of Awards, E. Clay Timanus, Pree., 
City Hall, specifications for the first sewers 
to be constructed in accordance with the ordi- 
nance providing for this work, and will ad- 
vertise for proposals for the work. Bids will 
be received about Sept. 1, 

DENTON, MD.—Bids are asked until noon, 
Sept. 12, by the Commissioners of Denton, at 
Denton, for constructing sewer system in this 
city. C. Leslie Wallis is Clk.; William D. 
Uhler, Denton, is Engr. (Advertised, Engi- 
neering News.) 

RALEIGH, N. C.—Bids are asked by the 
Glenwood Land Co., A. L. Murray, Mgr., for 
constructing about 8,000 ft. of 8-in. sewers 
and 2,000 sq. yds. cement sidewalks. 

BIRMINGHAM, ALA.—SULLIVAN & 
LONG, Bessemer, Ala., and Nashville, Tenn., 
have contract to construct sewer system at 
Woodlawn, to cost $30,000. Milner & Brown, 
Birmingham, are Engrs.-in-Charge. 

KNOXVILLE, TENN.—CHAS. T. HEINS 
has contract at $6,100 for construction of 
North Knoxville sewer. The sanitary sewer 
will be of 18-in. vitrified clay pipe, 2,700 ft. 
long and storm sewer 850 ft. long of 36-in. 
reinforced concrete pipe. W. C, Crozer is 
City Engr. 4 

COVINGTON, TENN.—Bids are asked un- 
til 2 p. m., Sept. 11, by the City Council 
for constructing a system of sanitary sewers, 
embracing about five miles of pipe sewers 
and two septic tanks. Granbery Hackson, 
Nashville, Tenn., is Engr.; BE. H. McFadden 
is Secy. Sewer Com. (Advertised, Engineer- 
ing News.) 

PADUCAH, KY.—The date of receiving bids 
for sewer construction, advertised in Engi- 
neering News, Aug. 9, to be received Aug. 25, 
has been indefinitely postponed, and date of 
letting will be advertised later. 

SANDUSKY, OHIO.—Henry Bros. were low 
bidders for constructing the Warren St. 
sewer. Their bid for 2,100 ft. of SA-in. cir- 
cular concrete sewer was $41,000, 

MASSILLON, OHIO.—Bids are asked until 
noon, Aug. 30, by the Board of Public Ser- 
vice, J. A. McLaughlin, Clk., for installing 
sewer in Center St., from Cherry St. to a 
point 150 ft. north of Main Bt. 

ZANESVILLE, OHIO.—Bids are asked until 
noon, Aug. 29, by the Board of Public Ser- 
vice, P. J. Kerwin, Secy., for constructing 
the Slago Run storm sewer. E. H. Smith is 
City Engr. 

GIRARD, OHIO.—Bids are asked until 
noon, Aug. 31, by the Village Council, EB. L. 
Hauser, Clk., for constructing sewers in 
Sewer Districts Nos. 1 and 2, Girard. 

CANTON, OHI0O.—Bids are asked until 
noon, Aug. 31, by the Board of Public Ser- 
vice, B. F. Faust, Clk., for installing sewers 
in Charles and Schwalm Sts., Canton. W. E 
Sarver is City Engr. 

ST. MARYS, OHIO.—Bids are asked until 
noon, Sept. 5, by the Board of P4blic Ser- 
vice, H. W. Stearns, Clk., for constructing 
complete sanitary sewer system at St. Marys. 
The Riggs & Sherman Co., 613 The Nesby, 
Toledo, are Engrs. (Advertised, Engineer- 
ing News.) , 

INDIANAPOLIS, IND.—See under Streets 
and Roads. ‘i 

DOWAGIAC, MICH.—Bids are asked by 
H. L. Rutter, City Clk., until Sept. 12, for 


constructing sewers in various streets. 
CHICAGO, ILL.—Bids are asked until Aug. 

24, by the Department of Public Works, Wm. 

L. O'Connell, Comr., for constructing about 
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1,160 lin. ft. 16-ft. conduit sewer in Lawrence 
Ave., including the removal of such portions 
as may be necessary of the existing conduit 
and also including the concrete bulkhead at 
the outfall. 

SPRINGFIELD, ILL.—The petition for a 
sewer in South Grand Ave., from llth to 
17th Sts., has been approved and contract 
will be let in a short time. A sewer will 
also be laid in Miller St., from 15th to 17th 
Sts. Henry H. Devereux is Mayor. Frank 
Hamilton is City Engr. 

ALTON, ILL.—E. M. Long, City Engr., is 
preparing preliminary plans for a reinforced 
concrete sewer for the East End, to cost 
$100,000. Also for reinforced concrete sewer 
system in the West End, to cost $35,000. 

COOKS MILLS, ILL.—Bids are asked until 
2p. m., Aug. 25, by the Commissioners of 
Drainage District No. 10, for constructing 
from 10 to 16-in. pipe sewer. F. L. Hayes 
is Town Clk. 

MEDFORD, WIS.—It is reported that on 
Aug. 9 H. A. GILES, of Medford, secured the 
contract for constructing sewers, at $5,820. 

T. G. Jeffers is City Clik. 

BELOIT, WIS.—Bids are asked until Sept. 
1, by the Board of Public Works, for con- 
structing sanitary sewers in several streets. 
D. H. Foster is City Clk. 

OSHKOSH, WIS.—Bids are asked until 
Sept. 1, by the Board of Public Works, for 
constructing sewers in Knapp and Light Sts. 
George H. Randall is City Engr. 

MILWAUKEE, WIS.—MEYERS & WEST 
are reported to have secured the contract for 
constructing a section of the 30th St. tunnel. 
The contract provides for laying 1,606 ft. of 
96-in, brick sewer under 30th st., between 
Fond du Lac Ave. and Burleigh St., at §22.10 
per ft., or a total of $37,481. 

OTTUMWA, IOWA.—Plans have been pre- 
pared for a storm sewer system to be con- 
structed at an estimated cost of $90,000. C. 
R. Allen is City Engr. 

DES MOINES, IOWA.—We are officially 
advised that the KING-LAMBERT CO. has 
contract to construct the sewer system in 
the northwestern part of the city at $21,500. 
George D. Dobson is City Engr. 

DULUTH, MINN.—JOHN F. & JEREMIAH 
F. AUGAR are reported to have secured the 
contract for onan storm sewers on 
Pleasant St., at $10, 

The sewer ac “to be built in West 
Duluth, west of Keene Creek, will, it is 
stated, cost $28,066. That figure does not 
include the cost of an outlet, which will be 
$3,450 additional. 

WINONA, MINN.—Bids are asked until 
Aug. 27, by the City Council, for construct- 
ing a sanitary sewer in West Howard St. 

COLD SPRING, MINN.—Bids are asked 
until 8 p. m., Aug. 27, by the Village of Cold 
Spring, Nicholas Wenner, Recdr, for con- 
structing sewer and water-works systems. 
Claussen, Burch & Pillsbury are Consult. 
Engrs, 514 German-American Bank Bldg., 
St. Paul. 

KANSAS CITY, KANS.—The PARKER- 
WASHINGTON cé., of Kansas City, Mo., is 
reported to have secured the contract ‘tor 
constructing the Oak Ave. sewer in District 
No, 4, at about $16,000 

SOUTH OMAHA, NEBR.—Bids are asked 
until 2 p. m., Sept. 4, by Andrew Rosewater. 
City ‘Engr., Omaha, for constructing the 
South Omaha relief main sewer from Jones 
and Sixth Sts. to Pacific and 16th St. Dan B. 
Butler is City Clk. (Advertised Engineering 
News.) 

FORT MEADE, 8. DAK.—Bids are asked 
until Aug. 31, by Maj. R. B. Turner, Constr. 

M., for constructing a storm water drain 
at this post. 

ST. LOUIS, MO.—The Prendergast Con- 
tracting Co., Carleton Bldg., recently sub- 
mitted the lowest bids for work on various 
sewers as follows: For the Gimble Road 
Joint Sewer District, $26,314, engineer’s esti- 
mate, $31,000; for Gimble Road Sewer Dis- 
trict No. 1, $13,702, engineer's estimate, 
$16,000; for Gimble Sewer District No. 2, 
$17,042. The George G. Prendergast Con- 
struction Co., Columbia Ave. and Kingshigh- 
way, submitted the lowest bid for construct- 
ing Fillmore St. Sewer District No. 5, at 
$39,505, engineer’s estimate, $45,000. 

The Board of Public Improvements has 
awarded contracts as follows: Ninth St. 
Sewer No. 3, and 13th St. Sewer No. 6, 
MEYERS CONSTRUCTION CO., $49,523 and 
$14,471, respectively; Harlem Creek Sewer 
No. 2, McINTYRE & TEESE CCNSTRUC- 
TION CO., $46,489. 

ST. CHARLES, MO.—Bids are asked until 
2 p. m., Sept. 7, by the City, C. H. Kan- 
steiner, Clk., for constructing sewer system 
and for constructing emergency pumping 
plants for the same. Louis Ringe is Mayor; 
Burns & McDonnell, Dwight Bidg., Kansas 
City, Mo., are Engrs. (Advertised Engineer- 
ing News.) 


CLAREMORE, IND. T.—We are officially 
advised that N. 8S. SHERMAN, of Oklahoma, 
Okla., has secured contract, at $17,500, for 
constructing storm sewer in Claremore. W. 
P. Bullock, Kansas City, Mo., is Engr. 

WEATHERFORD, TEX. — HAMILTON 
BROS., of Fort Worth, Tex., have contract, 
at $20,000, for constructing sewer system. 


PALOUSE, WASH.—The Potlatch Lumber 
Co., it is reported, has awarded a contract to 
L. Cc. BROAD, of Spokane, Wash., to lay 
14,000 ft. of 6 to 10-in. pipe, at $7, 000. The 
Potiatch Lumber Co. is to furnish the ma- 
terial. 

ABERDEEN, WASH.—The City Attorney 
of Aberdeen has been instructed by the Coun- 
cil to draw up an ordinance for the construc- 
tion of Sewer District B. 


CHEMAWA, ORE.—Bids are asked by the 
Commissioner of Indian Affairs, Department 
of the Interior, Washington, D. C., until 2 
p. m., Sept. 13, for constructing sewer sys- 
tem at Chemawa. 


KAMLOOPS, B. C.—A sewer system will 


be installed at Kamloops, B. C., at a cost of 
about $45,000. 


STREETS AND ROADS. 


The names of partics awarded contracts are 
printed in capital letters. 


ea ed N. H.—Bids are asked until 
Aug. 25, by A. W. Dean, State Engr., Con- 
cord, for grading and surfacing with ‘gravel 
about 3,300 ft. the Mast Road, Goffstown. 


CONCORD, N. H.—Bids are asked until 
Aug. 25, by A. W. Dean, State Engr., at 
Concord, for grading and surfacing with 
gravel about 7,200 ft. of the Tufton Borough 
Road, in the town of Wolfeborough, about 
3,000 ft. of Chester Road, in Auburn and 
portions of Providence Road, Strafford Rudge 
and Crow Point, in Strafford; also Sept. 3 for 
macadamizing Pittsfield Road, cost $4,000, 
and Seabrook gravel road, cost $6,500. 


BOSTON, MASS.—A contract for the grad- 
ing and embankment work in connection with 
the proposed abolishment of the Dudley St. 
grade crossing on the Midland Division has 
just been awarded by the New York, New 
Haven & Hartford R. R. Co. Edward Gagel, 
Ch. Engr., New Haven, Conn., to J. K. 
RYAN, of New York, N. Y. The estimated 
cost of this work is $400,000. William Jack- 
son is City Engr. 

NEW BRITAIN, CONN.—MACDONALD & 
HENNESSEY, of Middletown, have been 
awarded contract for macadamizing a number 
of streets, at $2.39 a lin. ft. 

WATERBURY, CONN.—We are officially 
informed that an additional contract for 12,- 
000 sq. yds. of bitulithic pavement has been 
awarded to the WARREN BROS. CO., 93 
Federal St., Boston, Mass. 


NEW YORK, N. Y.—The lowest bid re- 
ceived Aug. 15, by John W. Brennan, Pres. 
Bd. Trustees, Bellevue and Allied Hospitals, 
for excavating, sodding and general work in 
laying out grounds at the new Harlem hos- 
lon submitted by Kelly & Kelley, at 


Bids are asked until 3 p. m., Aug. 30, by 
the Department of Parks, Moses Herman, 
Pres., for constructing approaches to Baird 
Court, in the New York Zoological Park, in 
Bronx Park, and for erecting concourse en- 
trance in the New York Zoological Park. 

We are officially advised that contract was 
awarded to U. 8. WOOD PRESERVING CoO., 
29 Broadway, on July 28, for repaving the 
Southern Boulevard from Boston Road to the 
St. John’s University grounds with wood 
block. The amount of the contract is $173,- 
170, which will be raised by assessment 
against adjacent property and from the re- 
pavement fund of the city. The area to be 
paved is 62,450 sq. yds. Joshua Briggs is 
Ch. Engr. Boro. of the Bronx. 

BABYLON, N. Y.—Bids are asked until 
Sept. 4, by the Village Trustees, Le Roy M. 
Young, Clk., for macadamizing, grading and 
curbing various streets in this village. Oscar 
Darling, Park Row Bidg., is Consult, Engr. 
(Advertised, Engineering News.) 

ALEXANDRIA BAY, N. Y.—J. 8. Keeler, 
C. E., Keeler Block, Alexandria Bay, in- 
forms us that he desires list of responsible 
contractors to look over route of proposed 
boulevard from this city to Clayton and to 
submit estimates with a view to taking con- 
tract for constructing this roadway. The 
project is backed by the Alexandria Bay- 
Clayton Boulevard Co., of which A. R. De 
Young is Secy. “According to the present 
plans, the boulevard will be 150 ft. wide, with 
rows of trees on both sides and a row in the 
center, making practically two roads of the 
finest macadam, suitable for carriage and 
automobile driving, 11 miles of the best road 
im northern New York.”’ 

NEWARK, N. J.—Bids are asked until 3 
p. m., Sept. 10, by the Board of Chosen Free- 
holders of Essex County, for grading and 
eee with telford pavement portions of 

iorseneck and Westville Roads, in Bssex 
County. Thomas McGowan is Dir. (Adver- 
tised, Engineering News.) 

EBENSBURG, PA.—The following are the 
bids received Aug. 4 by Joseph W. Hunter, 
State Highway Comr., at Harrisburg, for con- 
structing 5,755 ft. of road in Ebensburg Bor- 
ough, Cambria County: R. A. Malone, $31,- 
064 and $30,456; J. C. 
Hallam Construction Co., $29,595; liliam H. 
Herr & Co., Altoona, Pa., $28 000,” 

NORRISTOWN, PA.—It is reported that the 
State Highway Department at Harrisburg 
has received the following bids for construct- 
ing 10,000 ft. of road in Abington and Chel- 
tenham Townships: John McMenamy, Harri- 
son Block, Philadelphia, $12,442, and James 
W. Ball, ‘of Wynoote, $9,090. 

CARLISLE, PA.—The County Commission- 
ers are reported to have awarded contracts 
for constructing 3,680 ft. of Newton and 4,700 
ft. of Mifflin Townships roads to the CEN- 
TRAL CONSTRUCTION CO., of Berwick, 
Pa., at $8,470 and $8,081, respectively. 

MEADVILLE, PA.—GEORGE J. VETTER 
has secured contract at $39,000 for paving 
Park Ave., Meadville. 

WILMINGTON, DEL.—STEWART & DON- 
HUE are reported to have secured the con- 
tract for constructing the Townsend gravel 
road, at $11,300. Bids were opened July 31. 

BALTIMORE, MD.—Bids are asked until 11 
a. m., Aug. 29; by the Board of Awards, E. 
Clay Timanas, Pres., for grading and paving 
with sheet asphalt, asphalt biock or bitu- 
lithic various streets in Baltimore. George 
M. Boteler is Acting City Engr. 

WASHINGTON, D. C.—Bids are asked until 
noon, Sept. 5, by Spenser Crosby, 8. 
Engr. Office, 22d and K Sts., N. W., Wash- 
ington, for setting curb, etc., on approaches 
of highway bridge across Potomac River. 
D. C. (Advertised Engineering News.) 
Congress has appropriated $10,000 for grad- 
ing and constructing roadways at the Gov- 
ernment Hospital for Insane, $60,000 for 
macadamizing roadways and improving 
grounds in Potomac Park, and $3,0U0 for a 
steam roller, for the District of Cofumbia. 

LOUISA, VA—JAMES F. BRADLEY & 
CO., Richmond, Va., have secured contracts 
for paving streets in Louisa with granolithic. 
PETERSBURG, VA.—PERKINSON & FINN 
have contract, at $1.09 a sq. yd., for paving 
the roadway of Old St. with rubblestone. 


ROANOKE, VA.—Bids are asked Aug. 28, 
by W. E. Thomas, City Gik., for repaving a 
portion of Campbell St. and for paving por- 
tions of Campbell Ave. and Jefferson = 
Commerce Sts. The material to be used is 
to be vitrified brick or bitulithic, and +4 
cost is to be about $30,000. W. B. Bates is 
City Engr. 

CLARKSBURG, W. VA.—It is reported that 
GLADDEN, ALEXANDER & STOYLE have 
contract to construct 25,000 yds. of cement 
concrete pavements. 

RALEIGH, N. C.—See under Sewers. 

WAYCROSS, GA.—Bids are asked until 
Sept. 22 for paving various streets with 
brick. A. M. Knight is Mayor. 

ELBERTON, GA.—It is reported that J. W. 
Barnettt, Atlanta, Ga., is preparing plans and 
specifications for paving several blocks of 
McIntosh St. with vitrified brick. 

UNIONTOWN, ALA.—Bids probably will be 
asked Sept. 1 for paving certain streets in 
Uniontown. Probable cost, $25,000. 8S. B. 
Washburn, Box 216, Montgomery, Ala., is 
the Engr. W. J. Varden is Mayor. 


ANNISTON, ALA.—It is reported that the 
contract for paving of Noble St., about 10,500 
sq. yds., bids opened Aug. ’s, has been 
awarded to SOUTHERN BITULITHIC oe 
of Nashville, Tenn., at about $21,500. Tho: 

E. Kilby is Mayor. 

BIRMINGHAM, ALA.—We are officially ad- 
vised that additional contracts, aggregating 
8,970 sq. yds. of biiulithic pavement have 
been awarded the SOUTHERN BITULITHIC 
CO., of Nashville, Tenn. 

VICKSBURG, MISS.—Bids are asked by the 
City Council for paving about one mile of 
Washington St. from Belmont St. to Glass 
Bayou. J. 8S. Allen, Greenville, Miss., is 
Engr. Henry Trombridge is City’ Clk. 

NEWPORT, KY.—F. L. McLANE & SONS 
have been awarded the contract for improv- 
ing Eleventh St., at $7,940. 

LOUISVILLE, KY.—Bids are asked until 
Aug. 31, by the Board of Public Works, for 
paving two sections of roadway with asphalt, 
and for curbing the same. Estimated cost, 

PIQUA, OHO.—R. D. COLBURN, West Mil- 
ton, Ohio, has been let contract, at $3,086, 
for paving 2,130 sq. yds. with brick. H, 
Whitlock is City Engr.; W. B. Mitchell - 
Clik. Bd. Pub. Service. 

BLUFFTON, OHIO.—A. J. BOGART & CO. 
of Columbus Grove, have been awarded 
a $50,000 paving contract at Bluffton. 

NORWALK, OHIO.—W. 8S. HADLEY, of 
Canton, Ohio, has the contract for paving 
two sections of Benedict Ave. and East Main 
St., at $20,000. 

HAMILTON, OHIO.—The ANDREWS AS- 
PHALT PAVING CO., it is reported, has the 
contract for improving Dayton St., at $35,681. 

LORAIN, OHIO.—Bids are asked until 1 
Pp. m., Sept. 4, by the County Commissioners 
at Elyria, O., E. Haserodt, Audr., for paving 
the west approach to the Erie Ave. bridge in 
Lorain. 

WARREN, OHIO.—Bids are asked until 
Aug. 30, by the Commissioners, for construct- 
ing various turnpikes and for extending vari- 
ous streets, 

CLEVELAND, OHIO.—Bids are asked until 
Aug. 28, by the Board of Public Service, A. 
R. Callow, Secy., for macadamizing a portion 
of Western Boulevard. 

CINCINNATI, OHIO.—The bids received 
Aug. 9, for improving Columbia Ave., were 
rejected, all being too high. The lowést was 
aa of the Kirchner Construction Co., $86,- 


KOKOMO, IND.—J. H. WATSON has se- 
cured contract for macadamizing Delphos St. 

PAOLI, IND.—The contract for constructing 
Lost River and Bona gravel roads in North 
East Townships, bids received Aug. 8, has 
been awarded to ELWOOD JOHNSON, of Or- 
leans, at $3,004. Aloin B. Ham is County 
Audr. 

WASHINGTON, IND.—Bids are asked until 

p. m., Sept. 4, by the Commissioners of 
Daviess County, for constructing highway in 
Barr Township. 

EAST CHICAGO, IND.—AHLBORN & CO., 
Hammond, Ind., have been awarded contract 
for oe rook Fir and 137th Sts., East Chicago, 


yh IND.—Bids are asked by the 
Commissioners of Parke County until noon, 
Sept. 3, Henry Grube, County Audr., for 
construction of the following gravel roads in 
Parke County: The Ray Ford and Larew 
road in Adams and Washington Townships; 
the Perry Huxford and the Rukes roads in 
Florida - Township; the Strong, Seybold, 
Guion, d e and Sp roads in Greene 

RUSHVILLE, IND.—Bids are asked by the 
Commissioners of Rush County, until 2 p. m., 
Sept. 4, at the Court House, for the con- 
struction of a gravel road in Noble Township. 
Albert L. Winship is County Audr. 

PETERSBURG, IND.—Bids are asked until 
2 p. m., Sept. 3, by the Commissioners of 
Pike County, for constructing and improving 
several miles of roads throughout the coun- 
ty. T. W. Basinger is County Audr. 

SHELBYVILLE, IND.—Bids are asked by 
the Board of Commissioners of Shelby Coun- 
— at the Auditor’s office, until 10 a. m., 

30, for improvement of the following 

pubic highways in Noble Townshi ip: 

Vandalia, Edinburg an 


Seen, IND.—Bids are asked until 1 
. m, Sept. 3, by the Commissioners of 

wrence County, for construction of 17 
gravel roads. Total estimated length, 23 
miles. Walter G. Owens is County Audr. 
DETROIT, MICH.—The CENTRAL BITU- 
LITHIC CO. has the contract to pave First 
St., at $10,500; JAMES HANLEY has con- 
tract to pave Ferry St. with cedar block, at 
$18,000; T. BE. CURREY, St., with 
cedar block, at $6,400; w. HATCH & 
SONS, Trombley St. with brick, at ay 
and LANNANE BROS., Howard 


WHEATON, ILL.—This 
vertise for bids for macad. 800n ag. 
No, 2. This will include my =e 
macadam and 38,041 lin. ot 
and gutter, together with: 
basins and brick crosswalk he 
in cash for all this class cork 
Prout is City Engr. Qa 

CHICAGO, ILL.—The We k 
sioners have awarded to th DE Om 
PAVING & POST CO., 167 “iT! 
cago, contract for improvi ti. 
vard, at $79,000, Bowe. 

WAUKEGAN, ILL.—We fficial} 
vised that JAMES CAPE 
Wis., were on Aug. 10 awa: onten 
paving South Geneseo, Bely and Me {or 

ts. with brick, at $13,715, a. mane 
izing Franklin ‘Bt, at $3,633. 
City Engr. 

BELOIT, WIS.—Bids are a- Sept. 1 
paving with vitrified brick por po pl 
streets in Beloit, R. D. Tr. ye 
Board Pub. Wks. aa 

GREEN BAY, WIS.—We a ficially ; 
formed that the City will ma 
15,000 sq. yds. of road and connie 
about 9,500 lin. ft. combine. 
and gutter. Estimated cost, 
Read is City Engr. 7 

DES MOINES, IOWA.—We a: «cially a4 
vised that the bids received Au. _. by Capt 
W. Cole, Q. M., at Fort 
constructing macadam roads at |. post ‘ears 
as follows: Charles Weitz: 


Moines, $30,407; O. bP. Herrick, es Moi nes, 
$26,400; J. C. Likes, Des Moine $26,032, 
CAPE GIRARDEAU, MoO. — WILLIAM 
WOODS & CO. have contract at $13.00) ‘tor 
macadamizing about two miles o 


rangements are also being mai ef r paving 
an additional two miles. George Chappe, 
is City Engr. 

YELLOWSTONE PARK, WY0O.—$50,000 has 
been appropriated by Congress for improve. 


ments here, and $50,000 for constructing 
wagon road into Ranier National Park. 

CHICKASHA, IND. T.—Bids are asked up- 
til Sept. 1, by ‘the City, for paving about six 
blocks. John H. Venable is Mayor, 

ST. LOUIS, MO.—The following contracts 
for paving streets in St. Louis were awarded 
by vag Board of Public Improvements oy 
Aug. 14: To the PARKER WASHINGTON 
‘or WEST VIRGINIA, 4500 Duncan st, 
Vine Grove Ave., at $6,735; Pation Ave, 
$8,001; Minerva Ave., $6,324; Page Boulevard, 

why To TRINIDAD ASPHALT MFG: 
CO., 317 South 2ist St.: Arkansas Ave., $j,- 
979. To the BARBER ASPHALT PAVING 
CO., Holland Bidg.: Tower Grove Ave., $35,- 
362. To WILLIAM R. BUSH CONSTRUC- 
TION _CO., Holland Bldg.: Nebraska Ave,, 
$5,830 ; Compton Ave., $24,942; Dakota St., 
$4,559: Michigan Ave., $11,075. To G. CYER: 
MANN & BRO., 1216 South Grand Ave.: Cali- 
fornia Ave., $12, 135; Missouri Ave., $5,882; 
Michigan Ave., $5,809; California Ave., $3,- 
887; Second St., $3,078. To the HANICK 


“QUARRY & CONSTRUCTION CO., Buciid 


and Lorraine Sts.: Belt Ave., $14,201. To the 
GRANITE BITUMINOUS PAVING CO, 
Equitable Bldg.: Grand Ave., $3,115; Theresa 
Ave., $11,810; Boyle Ave., $24,002; Lee Ave. 
7,083; Carr "Ave., $17,824; Park Ave., $2,- 

y d $1 . To WILLIAM H. 
REDEMBEYER: Tyler St., $4,892. To HE- 
MAN CONSTRUCTION CO., Fullerton Bldg.: 
Munroe St., $4,056. 

SAN DIEGO, CAL.—It is reported that the 
BARBER PAVING CO., of Los Angeles, has 
been awarded the contract for the paving of 
D 8t., between Sixth and Twelfth Sts., a 
$18,000. The surface of the paving will be 
asphalt two ins. thick. Rock, sand and as- 
phalt will form the foundation. 

BOISE, IDAHO.—The WARREN 
STRUCTION CO. on Aug. 9%, secured the 
contract for paving District 7, about 21 
blocks, with bitulithic, at about $104,207. 

TORONTO, ONT.—The BARBER ASPHALT 
co, is stated to have secured the contract 
for paving with aspkalt portions of Gerrard, 
Grace, ee Road and Delaware Ave., 
for $44,87 

MAN.—It is reported that 
about 9,000 sq. yds. granolithic sidewalks, to 
cost about $10,500, will be made. William 
Murray is City Clk. 


MANUFACTURING PLANTS. 


names 0 rties awarded contracts are 


DOVER, N. H.—The Cocheco Cotton Mfg. 
Co. is to build a machine shop 60 « 150 ft. 

ATHOL, MASS.—The L. 8. Starrett is 
building an addition to its plant 35 x 255 ft. 
four stories high. The structure will be 
fitted with automatic sprinklers, fireproof 
doors and other up-to-date impro\ vements. 

CAMBRIDGE, MASS.—The Eas tern Ex- 
panded Metal Co., Paddock Biig., Boston, 
has secured a site here and will erect & . 
inforced concrete factory building which ! 
expects to have completed by Nov. 1. 

BOSTON, MASS.—The Mars!!! Blectrie 
Mfg. Co. is to build a concre'e, fireproot 
manufacturing plant during the fall. Con 
siderable machinery will be requ red. 

LYNN, MASS.—Hemmingway & Son = 
let the contract for a two-story machine shop 
to cost $6,000. 

LAWRENCE, MASS.—Clarence H. — 
has under construction foundry buildings 
which will cost about $60,000. 


MILLBURY, MASS.—Daniel M«cDuf pro 


this 

poses to start another thread mill in 
place, which will produce linc: thread for 
shoemaking purposes. 
PAWTUCKET, R. I.—The ry 
Machine Co.’s plant has been build 


ton” syndicate, and it is reporte: 
hg present struc'ure aD 
operate the entire plan 

Narragansett Teitile Co as 
the contract for the erection of « larse 

to be erected at Esten Ave. 2:1 N Be 
St., to The BENJAMIN F. 00. 
timated cost, 
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R. L—The United Wire & 


cr, Re 

proviDEN a 2-story brick structure 
supply plant. All machin- 
72 x 105 by separate motors. 

ery will bc Mills of this city are to 

ghe Wer>o sing on the site of the old 
erect 8 which has been standing in 
wooden present mill. The new build- 
tbe rear ce stories high and have a 
ing Will be sche first two floors are to be 
monitor TO -. and the third is to be 
used fo sewing department. 

equip ‘Thread Mill at Moosup is to 

The Cra a 2-story addition, 60 ft. long 
be enlaré je, and a 3-story, 80-ft. long 
on the © south side. This will more 
present capacity of the plant, 
than co". en rum day and night for the 
which bars. The additions will make 
nigh unnecessary. 

YST ONN.—The Page Boiler Co. has 
anufacture of boilers, using a 
beet foundries of the Standard Ma- 
part The Page Co. has plans pre- 
mone extensive plant on which bids 
be rived until fall. 

MIDDI OWN, CONN.—Wilcox, Critten- 

& ( manufacturing marine hardware, 

contract for a 4-story brick 
100 ft., to be used as a ma- 
hing s grinding room and for storage 
ur ses 
TORRINGTON, CONN.—The Coe Brass 
Mfg. Co. will build a new machine shop. 
NEW YORK, N. Y.—The Pease Piano Co. 
intends to erect @ 5-story factory from plans 
by Rouse & Sloan, Archs., 11 West 43d St. 
plot, 125 x’ 100 ft., at Whitlock Ave. 
on St. ‘The estimated cost of the 
building is $60, 


ESVILLE, PA.—It is reported that 
ican Locomotive Co. will establish 


plant 


here. 


STER, PA.—The Prospect Yacht, Gas 
R . & Launch Co. will build a plant near 


here this year. 
Jersey charter. 


adelphia, 


It has $100,000 under a New 
H. E. Dautzehocher, of Phil- 
is Pres. 


TACONY, PA.—The contract for the erec- 
tion of a factory building to be erected here 


has been 


nd Arch Sts. 
foreed concrete building, 100 x 155 ft. 


let to WM. STEELE & SONS, 16th 
It is to be a 4-story, rein- 
Power 


plant and special equipment required. 


FRANKFORD, PA. 


(Philadelphia post-of- 


fice.) Stearns & Castor, Archs., Girard Bidg., 
are preparing plans for a factory building. It 


is to be 
8 x 200 


a 4-story, brick and steel building, 
ft., of fireproof construction; power 


equipment and special machinery required. 


BALTI 
struction 


MORE, MD.—The Electrical Con- 
Co. was incorporated recently to 


manufacture and install electrical wires and 


apparatus, 


Fraser, 


Brooks and Elmer J. Jones. 


capital s 
WASH 
Archs., 


by Ambrose Fleming, Kenneth 
B. Carroll Shipman, Harry K. 
The authorized 
tock is $5,000. 

INGTON, D. C.—A. B. Mullett & Co., 
1411 F St, N.W., are preparing 


plans for a bakery for Holmes & Son at First 


and E Sts. 


It will be three stories high. 


Power equipment and special machinery will 
be required. 


LOWE 
Mill Co. 


LL, N. C.—The McAdams Cotton 
will soon begin the erection of a 


$10,000 spinning mill on its property at Low- 
ell. 


HIGH 


POINT, N. C.—J. 8. Carr, of Dur- 


ham, having purchased the Centaur Hosiery 


Mills at 


High Point, will enlarge the plant 


by adding 100 knitting machines, investing 


about $5 


0,000. The plant is to be incor- 


porated as the Durham Hosiery Mills No. 3. 
GOLDSBORO, N. C.—The Goldsboro Knit- 


ting Mil 
total aut 


Is Co., of Goldsboro, with $250,000 
horized capital stock, of which $10,- 


0 has been paid in, has been incorporated. 
The incorporators are: George C. Royal and 


John L. 
den; A. 


Thompson, G. A. 


Cobb, BE. 


Borden, trading as Royal & Bor- 
N. Kornegay, N. O’Berry, B. G. 
Norwood, Jr., W. H. H. 
B. Borden and M. J. Best. 


FORKSHOAL, S. C.—At a recent meeting of 
the stockholders of the Fork Shoals Cotton 


Mills Co. 


stock of 


it was decided to increase the 
the company from $50,000 to $100,- 


000. The additional capital is to be expend- 
ed at once in installing additional machinery 
and in taking up the surplus of electric pow- 
er recently acquired. 


CALHOUN FALLS, 8. C.—W. L. Cox and 


associate: 
ton mill 
3,000 s 


make sheetings., 


s of Anderson are organizing a cot- 
at Calhoun Falls, which is to have 
pindles and an outfit of looms to 
The capital stock is to be 


$400.00. Construction will begin about Oct. 1. 
CEDARTOWN, GA.—The Cedartown Knit- 


ting Co 
ent plan 
ting mac 
2-stor 

built an 
as rapid 


. of Cedartown, will enlarge its 


res- 
t, which is equipped with 100 knit- 
hines and employs 150 operatives. A 
brick addition, 75 x 82 ft., will be 
a equipped with modern machinery 


obtaine “ly as the necessary operatives can be 


HAMILTON, OHIO.—The 


buildi: 
mill j 


what is said to be tiie t 
arges r 
‘he United States has been cwarked 


4 B. GILBRETH, 34 West 26th 
— York, by the Champion Coated 
Hamilton. This mill is located 
ny ‘lami River, at Hamilton, and is 
of a mile in lengtth. The 
pe ng ists of brick and reinforced con- 
Same Owner, engineer and con- 
i. © also in process of construction 
ye pene and fiber mills in the world 
lao N. C., which when completed will 
Bish © acres of ground. They will fur- 
Ohio pulp required for the Hamilton, 
US, OHIO.—The Hayden-Corbere 
dition ‘as let contracts for extensive ad- 
Slane tick will double the capacity of its 
of the wh. be built out of the surplus 
AN’ OHTO.—The Niles Tool Works 
reliminary plans for ma- 
tensions, and blacksmith shop ex- 


ANDREWS, IND.—The Andrews Cabinet 
Co. has incorporated with a capital of $25,000. 
The company will establish a cabinet manu- 
facturing plant in this city. 

BOONEVILLE, IND.—H. Barris, former 
Mer. of the Evansville glass plant, is pre- 
paring to construct a $75,000 glass plant in 
this city. 

FORT WAYNE, IND.—The Fort Wayne 
Electric Works, J. J. Wood, Gen. Mgr., will 
erect a factory for the manufacture of a 
patent lock for incandescent globes. 

INDIANAPOLAS, IND.—The KINSER 
CONSTRUCTION CO., of Terre Haute, has 
been awarded a contract to do the excavating 
for the New York (Central's R. R. Co.’s new 
car shops near this city. 

ALBION, MICH.—The Albion Malleabfe 
Iron Co. will build a foundry 252 x 526 {t., 
install six furnaces and double its output, 
enabling it to employ 300 molders. The com- 
pany was incorporated in 1889, and has been 
turning out a general line of malleable cast- 
ings. 

GRAND RAPIDS, MICH.—THe H. B. 
Feather Co. will erect a new factory at West 
— and Third Sts. It is to be 105 x 
133 it. 


CHICAGO, ILL.—The Heath & Milligan 
Mfg. Co. will erect a modern paint factory 
here on Lumber St. It is said that the fac- 
tory will have the largest producing capacity 
of any paint factory in the world. 

LA CROSSE, WIS.—The La Crosse Boiler 
Co. is preparing plans for a new brick fac- 
tory building as an addition to its present 
north side plant. 

WATERLOO, IOWA.—The Kelly & Taney- 
hill Co., manufacturing drills, is to erect a 
new factory building. 

ST. PAUL, MINN.—The Northern Malleable 
Iron Co., of this city, has purchased property 
at Wells and Arcade St., and contemplates 
erecting a large foundry there. Estimated 
cost, $100,000. 

FORT WORTH, TEX.—A cement plant is 
to be established near this city to cost 
$1,000,000 by the Iola Portland Cement Co. 
Messrs. Biddle and Ward are interested in the 
enterprise. 

PUEBLO, COLO.—The Santa Fe Railroad 
will add a planing mill and car repair shop 
to its works here. 

PALOUSE, WASH.—Plans have been drawn 
in the office of G. M. McDowell, Contracting 
Engr., by F. A. Lathrop, for a plant for the 
Palouse Pottery Co. The plant will com- 
prise a number of buildings, occupying an 
entire block, 400 x 400 ft. The company 
will manufacture roofing tile (the only one 
on this coast), brick, fire brick, sewer pipe, 
pottery. Contracts for equipment have been 
awarded as follows: Machinery, ARNOLD- 
CREGER CO., New London, O.; brick ma- 

ADRIAN MFG. 0., Adrian, 
Mich., and WELLINGTON MACHINERY 
CO., Wellington, O. The entire plant will 
cost about $68,000. 

PETERBOROUGH, ONT.—The_ Indiana 
Steel Rolling Mills, Newcastle, Ind., will 
establish steel rolling mills here. 

NIAGARA FALLS, ONT.—The Rampo Iron 
Works is to establish a branch here, where 
it has secured a site of 13 acres between the 
Wabash & Michigan Central Rys. The mu- 
nicipal council will give a $3,000 bonus and a 
fixed assessment of $1,000 on the site for ten 
years. 

WOODSTOCK, ONT.—The Gilson Engine 
Co., Port Washington, Wis., is to establish 
a Canadian branch, and is negotiating with 
Berlin and Woodstock, Ont., regarding a site 
and t conc i 

DOMINION, QUE.—The Dominion Wire 
Mfg. Co., Montreal, will establish here, near 
Montreal, a furnace and rod mill at a cost 
of about $500,000. 


MISCELLANEOUS CONTRACTS. 


The names of parties awarded contracts are 
printed in capital letters. 


PIERS, ETC. — Philadelphia, 
“Pennsylvania R. R.,”’ 
page 62. 

WHARF.—Sacramento, Cal.—Bids are asked 
until Sept. 4, 8 p. m., by M. J. Desmond, 
City Clerk, for a new wharf and warehouse 
for the city. 

DRY-DOCK.—Cleveland, Ohio.—The Ameri- 
can Shipbuilding Co. may construct a dry- 
dock at Old River and 14th St., N. W. Prob- 
able length, 1,000 ft. 


ORE DOCK.—Superior, Wis.—SCHMIDT 
BROS. & HILL, of this city, have contract 
for rebuilding ore dock No. 1 for the Great 
Northern Ry. Co. at Allouez. 

DREDGING.—Wil!mington, Del.—Bids are 
asked until Sept. 5 by Major C. A. F. Flag- 
ler, Engrs., for dredging the Christiana 
River, between Market and Third Sts. 

DAM.—Napa, Cal.—The contract for the 
construction of the dam at Wicks flat, near 
Napa State Hospital. has been awarded to 
W. J. SCHMIDT, of Berkeley, at $53,000. 

SUBWAY.—Reading, Pa.—The HAWMAN 
CONSTRUCTION CO. has been awarded con- 
tract to build the Spring St. subway, under 
the Philadelphia & Reading Ry. tracks. 

DREDGING.—Mobile, Ala.—Bids are asked 
until noon, Sept. 22, by Capt. J. B. Cavan- 
augh, Engr., for dredging in harbor at Mo- 
bile. (Advertised, Engineering News.) 

DITCH.—Alexandria, Minn.—E. P. Wright, 
County Audr., will receive bids for con- 
structing a ditch. Two years will be allowed 
for the completion of the work. Cost, 

DREDGING.—Boston, Mass.—The EAST- 
ERN DREDGING CO., 247 Atlantic Ave., 
Boston, has been awarded contract for dredg- 
ing in Fort Point Channel, Boston. Cost, 
about $52,000. ‘ 

LEVEE.—New Orleans, La.—Bids are asked 
until Aug. 30 by Capt. J. F. McIndoe, Engrs., 
New Orleans, for constructing about 137,000 
cu. yds. new levee at Bougere, in the Lower 
Tensas Levee District. 


Pa. — See 
under Railroads, on 


DREDGING.—Ipswich, Mass.—Bids are 
asked by the Board of Harbor and Land 
Commissioners, Boston, until Sept. 6 for 
dredging three shoals or bars in Ipswich 
River in the town of Ipswich. 

STADIUM.—Syracuse, N. Y.—The contract 
for the erection of the stadium for Syra- 
cuse University has been awarded to the 
CONSOLIDATED ENGINEERING & CON- 
STRUCTION CO., of Syracuse. 

DRAIN.—Eldora, Iowa.—Jay S. Newcomer, 
County Audr.,’ states that the contract for 
constructing a tile drain in Drainage Dis- 
trict No. 2 has been awarded to AUSTIN 
ROREM, of Radcliffe, for $5,096. 

ELECTRICAL SUBWAY SYSTEM.—West 
Point, N. Y.—Bids are asked by the Quarter- 
master, U. S. Military Academy, until noon, 
Sept. 22, for construction of an electrical 
subway system. 
News.) 

DAM.—Hermiston, Ore.—Plans and speci- 
fications for dam at Hermiston, for U. 8S. 
Reclamation Service, are on file at office of 
Engineering News, New York. Bids are asked 
until Sept. 17, as advertised in Engineering 
News. 

DITCH.—Godfrey, Minn.—The Ditch View- 
ers of Godfrey are stated to have recom- 
mended the construction of a ditch about five 
or six miles long. Estimated cost, $8,384. 
Work probably will be commenced in the 
spring. 

DITCH.—Fergus Falls, Minn.—Martin Aal- 
berg, of Henning, Minn., is Engr.-in-Charge 
of the 13-mile ditch which is to be construct- 
ed in Otter Tail and Wilkin Counties. Bids 
for construction of this ditch will be received 
about Sept. 25. 

DAM.—Columbus, Ohio.—Bids are asked 
until noon, Sept. 14, for building a dam 
across the Walhonding River, six miles west 
of Roscoe, Ohio. Charles E. Perkins, Ch. 
Engr., State Bd. Pub. Works. (Advertised 
Engineering News.) 

BEAR TRAP.—Wheeling, W. Va.—One bid 
was received by Major Geo. A. Zinn, Engrs., 
on Aug. 14 for delivering iron, steel, etc., 
for bear trap dam No. 18, Ohio River. The 
Penn Bridge Co., Beaver Falls, Pa., submit- 
ted bid at $8,700. 


WATER TOWER, HOOK AND LADDER 
TRUCKS.—New York, N. Y.—Bids are asked 
until Aug. 27, 10:30 a. m., for furnishing to 
the Fire Denartment one 50-ft. water tower 
and two &85-ft. aerial hook and ladder trucks. 
John H. O’Brien, Comr. 

STORAGE WORKS.—Concully, Wash.— 
Plans and specifications for storage works, 
etc., near Concully, for U. 8S. Reclamation 
Service, are on file at office of Engineering 
News, New York. Bids are asked until Sept. 
1, as advertised in Engineering News. 

EMBANKMENT.—Boston, Mass.—Bids are 
asked until 2.30 p. m., Sept. 10, for building 
section 3 of the Boston marginal conduit, and 
section 1 of the Boston embankment. Hiram 
A. Miller, Ch. Engr., Charles River Basin 
Comn. (Advertised, Engineering News.) 

FIRE ALARM TELEGRAPH SYSTEM.— 
New York, N. Y.—Bids are asked until 10:30 
a. m., Aug. 27, by John H. O’Brien, Comr. 
Fire Department, for establishing, building 
and equipping an extension of the fire alarm 
telegraph system in the Boro. of Queens. 

LEVEE.—Monroe, La.—It is reported that 
bids will be received Aug. 25 (readvertise- 
ment) at the U. S. Engineer’s Office at Vicks- 
burg, Miss., by Commissioners of the Tensas 
Basin Levee District, J. Q. Graves, Pres., 
Monroe, for constructing Chicot Front Levee, 
ne County, Ark., in all about 265,000 cu. 
yds. 

DREDGING.—Boston, Mass.—Bids are asked 
until 2 p. m., Sept. 6, for dredging a chan- 
nel and anchorage basin on the northerly 
side of Boston Harbor, near the wharf of the 
Cottage Park Yacht Club at Winthrop. Frank 
W. Hodgdon, Ch. Engr., Harbor and Land 
Comrs. 

WROUGHT-IRON FENCE.—New York, 
N. Y.—Bids are asked until 2 p. m., Aug. 
29, for furnishing and erecting a wrought- 
iron fence with gates at old Ridgewood 
pumping station, Boro. Brooklyn. William 
B. Ellison, Comr. Dept. Water Supply, Gas 
and Electricity. 

REMOVING EARTH, 
troit, Mich —Bids are asked until 2 p. m., 
Sept. 11, for removing earth and boulders 
from Section 3, channel along Bois Blanc, 
Island Range, Detroit River. Col. Charles 
E. L. B. Davis, Engrs. (Advertised, Engi- 
neering News.) 

DREDGING.—Detroit, 


(Advertised, Engineering 


BOULDERS.-—De- 


Mich.—Three bids 
were received on Aug. 17 for dredging Shoal 
28, in Mud Lake, St. Marys River. They 
were as follows: Great Lakes Construction 
Co., Buffalo, N. Y., $23.962; James Pryor, 
Houghton, Mich., $35,677; Great Lakes 
Dredge & Dock Co., Chicago, $36,210. 


STEEL BARS.—Billings, Mont.—The Sec- 
retary of the Interior has awarded a contract 
for furnishing 405,000 Ibs. of steel bars, for 
the Shoshone Project, Wyoming. to the EX- 
PANDED METAL CORRUGATED BAR CO., 
St. Louis, Mo. Itemized bids on this work 
are given in Engineering News this week, 
under “Contract Prices.’’ 

WHARF, DREDGING.—Ft. Hunt, Va.—The 
following are the bids opened on Aug. 10 by 
the Constructing Q. M. for the construction of 
a timber wharf and warehouse and the dredg- 
ing of channel at Ft. Hunt: Carter & Clarke, 
of Washington, D. C. $44,866: Lyon Bros., 
Washington, D. C., $46,000, and C. J. Pierce, 
of Philadelphia, Pa., $70,000. 

DITCHES.—Moorhead, Minn.—John Eid, 
County Audr., states that bids will be re- 
ceived on Aug. 28 for constructing ditches 
Nos. 4, 5, 6, 7, 8 and 18; estimated cost, 
$71,773. 

The contract for digging and constructing 
Ditech No. 9 has been awarded to LANDIN & 
JONES, of Moorhead, at $7,292. 


FIRE BOATS.—New York, N. Y.—Bids 
were received on July 31 for constructing 
three steel screw propelling fire boats. Con- 


tracts were awarded as follows: Boat No. 1, 
JAMES REILLY REPAIR & SUPPLY CO., 
78 Beach St., $129,400. Boats No. 2 and 
No. 3, to ALEX MILLER & BRO., 10 Mor- 
ris St., Jersey City, N. J., at $118,925 each. 
Erroneously reported last week. 

DITCHES.—Clarion, Iowa.—It is reported 
that contracts have been awarded by the 
Board Supervisors, as follows, for construct- 
ing several county ditches: R. H. McWILL- 
IAMS, of Mattoon, Ill., No. 14, estimated cost 
$40,000; GABLER & SHOTTS, of Mason 
City, No. 18, $8,500; No. 15, $11,000, and No. 
16, $6.000; M. H. THOMAS, of Clarion, No. 
20, $6,600. 


COPPER.—Washington, D. C.—Bids were 
opened Aug. 7 at the Bureau of Supplies and 
Accounts, Navy Dept., Wasbington, for 780,- 
000 Ibs. Calumet and Hecla copper, to be 
delivered at the Washington Navy-Yard. Bids 
were as follows: Jas. Clendenin, Baltimore, 
$148,746; Furney Mining Co., New York, 
$147,030; United Metals Selling Co., 
York, $146,250. 

OBSERVATION TOWER. — Vicksburg, 
Miss.—Capt. W. S. Rigby, Secy. National 
Park Comn., has recommended to the Sec- 
retary of War for acceptance the plan of the 
W. T. Young Bridge Co. for a _ reinforced 
concrete observation tower, 86 ft. high, with 
five series of columns, arranged in circular 
form and with a circular stairway in cen- 
ter, to cost $7,490. 

SODIUM NITRATE.—Washington, D. C.— 
Bids were opened Aug 16 at the Bureau of 
Ordnance, War Dept., Washington, for 5,600,- 
000 Ibs. of sodium nitrate, and the following 
bids were received: Wessel, Duval & Co., 
$2.64% per 100 Ibs.; delivery seven months; 
W. R. Grace & Co., $2.66; delivery October 
and November; Heller, Hirsh & Co., $2.70; 
delivery seven months; C. E. Morris & Son, 
$2.72; delivery October, November and De- 
cember. 

SEA-WALL.—Philadelphia, Pa.—Bids are 
asked by the Bureau of Supplies and Ac- 
counts, Navy Dept., Washington, D. C., un- 
til 10 a. m., Sept. 18, for building 118 ft. of 
sea-wall at naval magazine, Fort Mifflin. 

Bids are asked by Bureau of Yards and 
Docks, Navy Dept., Washington, D. C., un- 
til 11 a. m., Sept. 8, for constructing a sea- 
wall near new dry dock, navy yard, League 
Island, Pa. Mordecai T. Endicott, Ch. 
Bureau. 

PILE PIERS.—Manitowoc, Wis.—Bids were 
received by Maj. W. V. Judson, Engrs... as 
follows, on July 30, at Milwaukee, Wis., 
for removing old piers and building pile 
piers, in Manitowoc Harbor: Greiling Bros., 
of Green Bay, Wis., $81,765, for supplying 
white pine, Murry or Oregon fir, and $82,260 
for long-leaf yellow pine: P. Nelson, of 
Muskegon, Mich... $118.068 for Oregon fir and 
long-leaf and $117,286 for Murry fir. The 
estimated cost was $75,000. 

CANAL WORK.—Huntley, Mont.—The Sec- 
retary of the Interior has executed a contract 
with HUGES & OLSEN, of Butte, Mont., for 
the construction and completion of Division 
3, main canal and high line canal, Huntley 
project, Mont. This work consists of about 
ten miles of main canal and seven miles of 
high line canal, and involves the excavation 
of approximately 360,000 cu. yds. of material. 
According to the terms of the contract the 
work is to be completed by May 15, 1907. 

HYDROGRAPHIC STEAMER. — Ottawa, 
Ont.—The BRITISH COLUMBIA MARINE 
RAILWAY CO., Esquimalt, B. C., have been 
awarded the contract by the Canadian Gov- 
ernment for a hydrographic steamer to be 
used on the Pacific Ocean. The price is 
$143,000. 

Contract for hydraulic steamer for British 
Columbia coast service has been awarded to 


ARMSTRONG, WHITWORTH & CO., New- 
castle-on-Tyne, England, at $107,750. 
CANAL WORK.—Glendive, Mont.—The 


Secretary of the Interier has executed a con- 
tract with NEWMAN & HOY, of St. Paul, 
Minn., for the construction and completion 
of the work of Division 3, main canal, Lower 
Yellowstone irrigation project, Mont. and 
N. Dak. The work called for in the contract 
consists of about nine miles of canal, involv- 
ing 1,088,000 cu. yds. of excavation, 100,000 
cu. yds. of overhaul, 900 lin. ft. of terra 
cotta pipe, and 2,000 cu. yds. of puddling. 
CANAL WORK.—Browning, Mont.—The 
Secretary of the Interior has authorized the 
Reclamation Service to procure such ma- 
chinery, tools, appliances, equipment and 
animals as may be necessary in the con- 
struction of 14 miles of the main canal, St. 
‘Mary irrigation project, Mont., and to prose- 
cute the work by force account. The Secre- 
tary recently advertised for proposals for 
this work, but only cne bid was received. 
That bid was so much in excess of the estt- 
mates of the engineers that it was rejected. 
CEMENT.—Mitchell, Nebr.—The Secretary 
of the Interior has awarded a contract to the 
ILLINOIS STEEL CO., of Chicago, Til, for 
furnishing 40,000 bbls. of Portland cement 
for use in construction work in connection 
with the North Platte irrigation project, 
Nebr., and the Shoshone irrigation project, 
Wyo. The cement will be furnished for $1.40 
per bbl., f. o. b. cars at the mill of the con- 
tracting company, South Chicago, Til. All 
deliveries of cement under this contract are 
to be completed before Feb. 1, 1907, the max- 
imum amount required in any one month not 
exceeding 10,000 bbis., and 60 days’ notice 
will be given of the delivery requirements. 
SUBWAY.—Washington, D. C.—The Penn- 
sylvania R. R. Co., on Aug. 15, awarded a 
contract to the DRAKE & STRATTON CO., 
of Philadelphia, for construction of a subway 
through the southern section of Washington, 
D. C. The contract provides for the grading, 
masonry work and track laying for a four- 
track line from Ninth St. to Watér St. It 
also provides for three freight delivery yards 
—one each at Sixth St., Ninth St. and 14th 


st. The cost is es‘imated at $1,750,000. This 
contract is the last of those connected with 
the extensive improvement of the Washing- 
ton terminals, which is being made by the 
oe and Baltimore & Ohio Rail- 
roads. 
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ING NEWS. 


LIGHT-HOUSE.—Vallejo, 
asked until 10 a. m., Sept. 18, by Bureau 
of Supplies and Accounts, Navy Dept., for 
the erection on sites to be selected by the 
Government on the light-house reservations 
at Table Biuff, Cal.; Cape Bianco, Cal., and 
North Head, Ore., respectively, of a combined 
operating and dwelling-house, power-house, 
oil-house, water tank, walks, fencing, piping, 
etc., and for the transportation from the 
navy-yard, Mare Island, Cal., and erection 
on the sites of wireless telegraph masts and 
rigging. Copies of specifications and draw- 
ings can be obtained upon application to the 
Equipment Officer, navy-yard, Mare Island, 
Cal. Applications for proposals should refer 
to Schedule 93. 


CANAL.—Port Huron, Mich.—Bids were 
received by R. D. O'Keefe, Supt. Pub. 
Works, on Aug. 3 for furnishing all material 
and labor for the uncompleted portion of the 
canal from Lake Huron to Black River, in 
accordance with plans and specifications and 
contract of the Cuyahoga Contracting Co. 
This bid will be to take up the work from the 
point where this contracting company 
stopped. It is estimated that there are about 
270.000 yds, of excavating; double-track 
railway bridge; one highway bridge (iron 
on the ground); water gate, and 350 ft. of 

rotection pier. John C. Carland & Co., of 

‘oledo, Ohio, offered to do the work fur- 
nishing all of the material, etc., for $84,500. 
A bid was received from M. Rabbitt & Sons, 
of Toledo, who bid 27 cts. a cu. yd. for ex- 
cavating with extra charge for bridges, ce- 
ment, piles, etc. 


DREDGING.—Philadelphia, Pa.—Four bids 
were received on Aug. 15 by Department of 
Public Works for dredging the channel of 
the Delaware River. The reported prices are 
as follows: Along the Schooner Ledge range 
from the south line of Pennsylvania to 
Schooner Ledge rock area—American Dredg- 
ing Co., $159,600; Coastwise Dredging Co., 
17 9-10 cts. a cu. yd.; P. Sanford Ross, Inc., 
17 cts. a cu. yd.; Maryland Dredging Co., 17 
cts. a cu. yd. Along the Schooner Ledge 
Range from the Rock area to the Tinicum 
Island range—American Dredging Co., $140,- 
200; P. Sanford Ross, Inc., 18 cts. a cu. yd.; 
Maryland Dredging Co., 18% cts. a cu. yd. 
Along the Lower Horseshoe range, the Com- 

ss range at Howell Cove and the Upper 
jorseshoe range, from Engle Point north to 
Christian St—American Dredging Co., $156,- 
00; P. Sanford Ross, Inc., 20 cts. a cu. yd. 
There will be about 4,900,000 cu. yds. to be 
dredged. 


CANAL IMPROVEMENT.—Albany, N. Y. 
~The following contracts for the Erie canal 
improvement have been approved by the 
Canal Board: Contract 19, for excavating 
the canal and protecting its sides, rebuild- 
ing bridges, constructing highways, masonry 
culverts, concrete capped pile dock and other 
incidental details, between the Guardlock at 
Sulphur Springs, station 6148, and the mouth 
of Ellicott Creek, station 6806, on section 11, 
Erie canal, a distance of 12.46 miles. Engi- 
neer’s estimate is $1,208,150. 

Contract 25, for excavating the canal and 
protecting its sides, constructing locks No. 9 
and No. 10, necessary spililways, power 


Cal.—Bids are 


plants and appertaining structures, bridge 
substructures and approaches, retaining 
walls, roads, and other incidental details, 


between station 356, about 0.6 mile north of 
Comstock P. O., and station 1041 + 54, at 
Dunhams Basin Road. Length, 13 miles. 
Engineer's estimate is $1,849,831. 

Contract 26, for dredging a channel in the 
Hudson River between the south end of Con- 
tract 27, station 1245, at Fort Edward, and 
north end of Contract No. 1, station 1286 + 
33, covering a distance of .76 mile. Engi- 
neer’s estimate is $59,369. 

Contract 27, for excavating the canal and 
protecting its sides, constructing locks No. 7 
and No. 8 and junction lock, necessary spill- 
ways, power plants and appertaining struc- 
tures; and concrete arch bridge, bridge sub- 
structures and approaches; retaining walls; 
highway and other incidental details, between 
station 1046 + 16, the south end of Contract 
25 at Dunhams Basin Road, and the Hudson 
River at Fort Edward, station 1245. Length, 


8.76 miles. Engineer's estimate is $1,148,770. 
N. V. V. Franchot, Supt. Public Works, will 


ask for bids on these contracts shortly. 


CAUSEWAY. — Galveston, Tex. — James 
Stewart & Co., Engrs., 135 Broadway, New 
York, have submitted plans and estimates for 
proposed causeway across Galveston Bay. V. 
EB. Austin is Secy. Causeway Com. In a re- 
port from Charles F. Franson, representing 
Stewart & Co., the following details were 
given: “At the meeting between the writer 
and your committee in Galveston some time 
ago, when the-details of this causeway were 
discussed, the committee decided to make the 
structure 125 ft. wide at the top, and to pro- 
vide for four railroad tracks and two elec- 
tric car tracks on same. It was found impos- 
sible to provide four tracks on a structure 
of this width. however, owing to the space 
taken up by the bascule bridges, which made 
it necessary to lay the tracks more than 13 
ft. on centers. The plans were, therefore, 
worked ovt as near 125 ft. in width as the 
top, between the riprap, as possible, and one 
railroad track was eliminated, as we under- 
stood from conversation that in all proba- 
bility three railroad tracks would be enough. 
The estimated cost of the structure, as shown 
on the plan, and as per the specifications, 
which contemplate the complete laying of 
three railroad and two electric car tracks, 
one roadway and one sidewalk, together with 
bascule bridges for three railroad tracks and 
roadway and sidewalk, is $1,450,000. If only 
two railroad tracks and one electric car 
track are laid complete at the present time, 
together with roadway and sidewalk and the 
bridges for the same, then the cost will be 
approximately $1,390,000. It has required 
considerable time and study to develop the 
various methods 
for a structure of this kind, 
rive at the most economical constru 
which we believe we have accomplished." 


CONTRACT PRICES. 


bas ~- (*) precedes items under Contract 
Prices the work was advertised in Ena- 
gineering News.] 


RESERVOIR.—Croton Falls, N. 


Y.—Bids 


channel. The site of the main dam is about 
one mile by road north of the Croton Falls 
station of the New York Central & Hudson 
River R. R., Harlem Division, approximately 
48 miles from New York. The site of the di- 
verting dam is about two miles southwest of 


built of Cyclopean mason; 
concrete blocks. The di 
be built of earth and wil! : 
Cyclopean masonry, 

The following bids, in a. 
ted by following bidders: 


were received on Aug. 7 by the Aqueduct Brewsters station on the New York: Central Co., Brooklyn; (b) Jobn Oy 
Commissioners, John F. Cowan, Pres., New & Hudson River R. R., Harlem Division, ap- Broad St.; (c) Frank Brad h aoe 
York City, for constructing a reservoir, in- proximately 52 miles from New York. The North River; (4) Naughto Ct aed 
cluding the building of a large masonry dam contract will be required to be completed McMullin, 299 Broadway ; yada 
across the west branch of the Croton River, within 32 consecutive months following the gan, Yonkers, N. Y.; (f) « Plana. 
an earth diverting dam across the east branch month in which the contract is signed by the ard & Coleman, Croton, N Breach. 
of the Croton River and an open connecting Commissioners. The main dam is to Vermilye, 463 West 14th s BAG 

(a) (b) (c) (a) (e) (f 

River, contesting works, lump sum ....... $90,000.00 $50,000.00 $100,000.00 , 000.00 ,000.00 $80.0 

250 tons steel derrick towers in the main dam ‘ 00.9 
(70 tons can be recovered) ..... 100.00 120.00 120.00 80.00 1.00 1 

490,180 cu. yds. earth excavation, Class 1.00 L® 
11,675 cu. yds. earth excavation, Class 1.65 1.00 1.00 1:25 -62 ly 
130,000 cu. yds. earth excavation, Class C.. 35 1.05 50 50 62 1® 
202,025 cu. yds. rock excavation, Class A.......... 1.50 1.86 1.75 1.76 1.75 1 ” 
13,800 cu. yds. rock excavation, Class B...... vee 4.00 4.00 5.00 3.00 1.75 4 ly 
35,850 cu. yds. rock excavation, Class C....... 1.25 1.86 1.75 1.70 1.75 1 5.0) 
203,500 cu. yds. refill and embanking, Class A.... 40 
87,620 cu. yds. refill and embanking, Class B.... .20 .30 40 25 .20 on 
1,000 cu. yds. overhaul, hauled 100 ft..... .03 06 02 O04 25 
45,000 aq. yds. grassing 15 2 08 -20 
2,700 M. ft. B. M. timber, lumber........... 01 54.24 50.00 40.00 40.00 45 ~ 
550 cu. yds. crushed stone and screened gravel A 
for miscellaneous uses ....... 1.50 3.00 2.00 .80 3.00 2 

10 cu. yds. rubble masonry ........... 4.50 6.75 5.00 2.00 7.00 4 2% 
10,240 lin. ft. round piles...... o's 20 .20 30 5.0) 
270,000 bbis. Portland cement......... 1.75 1.80 2.10 1.70 1.75 1 Mt 

28,200 cu. yds. concrete blocks....... 8.50 6.99 10.00 8.50 7.00 10.0) 1 
3,000 cu.yds, monolithic concrete masonry, Class A 7.00 8.00 7.00 7.00 10.00 ll’ 4 
13,600 cu.yds. monolithic concrete masonry, Class B 5.50 8.34 6.00 5.00 5.50 5. - 
3,000 cu. yds. granolithic finish.............. 04 1.00 om 
Grout of Port'nd cement requiring 2,500 bbis. cement 1.75 2.02 Oo .70 1.00 2) ‘# 
262,000 cu. yds. Cyclopean masonry.......... 2.65 3.98 8.40 3.00 2.75 
1,500 cu. yds. dimension stone masonry......... 55.00 55.00 35.00 35.00 30.00 BO. ea oe 
3,000 cu. yds. block stone masonry............. ‘ 30.00 20.00 18.00 20.00 lings 35.0 0.09 
15,000 sq. ft. face dressing of concrete...... 05 10 .25 .08 10 8H 
25,000 sq. ft. face dressing of stone............. 50 .70 15 15 15 o 
5,000 cu. yds. rubble paving, laid in cement mortar 3.25 2.50 3.50 2.00 2.50 3.0K Pay. 
20,000 cu. yds. dry rubble masonry and paving.... 2.50 2.70 3.00 2.50 2.50 SK oa 
Valves and sluice gates, lump sum...... 1,000.00 20,000.00 17,500.00 20,000.00 12.000 
187 tons cast-iron pipes......... ibe 45.00 50.00 48.00 40.00 50.00 "BOK san 

55 tons special pipe castings. .... : 90.00 120.00 125.00 75.00 100.00 90.0 ay 

55 tons miscellaneous iron castings 90.00 150.00 150.00 70.00 125.00 100.0) 100 
7,000 Ibs. miscellaneous brass or bronze castings. 45 .40 50 28 50 f ae 
24,000 Ibs. steel and wrought-iron work, Class A.. 08 .08 06 OT 10 

106,000 Ibs. steel and wrought-iron work, Class B.. 06 08 07 4 -08, OF 2 
3,000 lin. ft. railings, Class A........ 2.50 2.00 4.00 1.70 3.00 3.2: 
2,000 lin. ft. railings, Class B.......... 2.00 1.00 2.50 80 2.00 1.50 1% 
2,000 Ibs. hauling, caring for and setting “metal = 

work furnished by city ............. .02 j 00% OL 
Superstructure of gatehouse at main dam, lump sum 5,000.00 1,000,00 10,000.00 6,000.00 15,000.00 5,500.00 6.000% 
Superstructure of controlling house on the connect- 
ing channel, lump sum......... 6,500.00 1,000.00 5,000.00 3,500.00 10,000.00 3,500.00 3.0000 
planks and wooden gratings, “jump 1,500.00 1.000 
500. ,000.00 5,000.00 2, 750.00 3,000.00 000.00 25004 

45,000 mtt. highways, surfacing and miscel- 

6,500 sq. yds. private roads and pat 45 
2,000 lin. ft. vitrified pipes 12 ins. or less in diam. 50 1.00 1,00 -80 1.5 70 10 
1.600 lin. ft. vitrified pipe, 15 or 18 ins. in diam. 1.00 1.50 150 1.00 2. 1.20 13 

75,000 lin. ft. fence and guard rail........... -25 48 -25 40 4 

100,000 lin. ft. stone boundary walis.............. .80 81 -T0% 65 75 
1,600 acres, clearing the reservoir............... O1 10.00 00 5.00 25.00 10.00 10) 

“STEEL BARS.—Billings, Mont.—Bids were wanda, N. Y.; (b) same company, f. 0. b. (awarded contract); (f) same compay 

tion Service, for furnishing 405,000 Ibs. of pa; (d) New Jersey Foundry & Machine Co., Pittsburg, Pa.; (h) Samana” Blake Kosta 
steel bars in connection with the Shoshone New York, N. . b. Chicago, IIL; (e) Washington, D. C., f. o. b. Pittsburg, Pa 

Project, Wyoming, as follows: (a) J. Edward EXPANDED METAL CORRUGATED BAR (i) Carnegie Steel Co., Pittsburg, 0. } 

New York, o. Tona- CO., St. Louis, Mo., f. o. b. Minnequa, Colo. Pittsburg, Pa.: 
~ BIDS RECEIVED ¢ ON J JULY 24 | FOR STEEL BARS FOR U. 8. RECLAMATION SERVICE AT BILLINGS, MONT. 

5,000 Ibs. %-in. bars........... . $0.0220 .0169 .02560 $0.02 $0.0195 .0160 $0.0175 $0. 0175 

87,000 Ibs, %-in. bars........ O15 .0210 02270 .0180 .0145 .0160 
13,000 Ibs. Sg-in. bars............ .0150 -0205 -02215 .0225 .0140 0155 ES) 
139,000 Ibs. bars......... 0185 .0149 .0205 .02215 02254 .O175* .0140 .0155 O15 
121, 000 Ibs. %-in. bars........... 0180 .0144 .0200 02135 .0220 .0135 0150 01 
2,000 Ibs. bars......... .0180 .0144 .0200 .02135 .02205 01705 .0135 0150 
28,000 Ibs. %-in. bars..... .0180 .0200 -02135 .0170 -0135 015 
$7,516 $6,009 $8,275 $8,907 $9,085 $7,060 $5,643 $6,250 

1 Plain Square steel bars. * Johnson squate corrugated ba 3 Twisted steel bars. 

*No in, bars manufactured; bid on %-in. bars. 5 No bars manufactured; bid on %-in. bars 
- 
PIPE SEWER.—Evanston, Wyo.—Bids were Colorado Springs, Colo.; (c) Parker & Bul- Pro We. " 

. posers are on file at office of Eng- 
received as follows on Aug. 6 for construct- Lake City, Utah: neering News, New York. 

ing a pipe sewer: (a) Craven, Gilman & tah (awarded contract). Bids in detail EARTH-SPREADERS. — Pana: — Bids 

Zitzman, Ogden, Utah; (b) Doyle & Swartz, were as follows: were opened Aug. 16, at the of « ‘of DY 

Ross, Gen. Purchasing Officer. Isthma 
= Canal Commission, Washington. 

BIDS RECEIVED ON AUG. 6 FOR CONSTRUCTING PIPE SEWER AT EVANSTON, furnishing ten earth-spreaders der cir 
wro. lar 321. Only two bids were rece ved: Max 
(a) (b) (c) McCann & Co., Chicago, delivery 

2,000 lin, ft. 3-in. tile pipe in place per lin. ft. $0.10 90.07% .08 90. commence 100, complete 150 days. W 
5,700 lin. ft. 6-in. tile pipe in place per lin. ft. 36 -33 39 32 Oliver Mfg. Co., Knoxville, T« 0 
900 lin. ft. 8-in. tile pipe in place per lin. ft. .48 .60 57 .56 delivery, commence 65, comple'c 19) dy 
8.000 lin. ft. 12-in, tile pipe in place per lin. ft. .70 96 Bids were rejected. The reaso” assigned 
3,700 lin. ft. 15-in. tile pipe in place per lin. ft. 1.09 1.23 1.31 1.20 that a prospective bidder did not reer 

4 brick manholes, 4 ft. diam., 5 ft. deep.. 50.00 40.00 42.00 44.00 notification of the opening. ‘The Comm 

7 brick manholes, 5 ft. diam., 7 ft. deep.. 56.50 45.00 50.00 49.00 sion will advertise in a few days ‘or the a= 

6 brick manholes, 5 ft. diam., . deep. 1—Bi ids ane 
8.040 cu. yds, trench for 6-in. pipe, 9 ft. deep 1.20 .65 .63 .63 turnishing 
2.660 cu. yds, trench for 6-in. pipe, 11 ft. deep 1.50 4 87 8 the Municipality a -MMantia, P with 43 

600 cu. yds. trench for 8-in. pipe, 9 ft. deep 1.20 68 -70 71 sewer gates and sluice valves : 1 ee 
300 cu. yds. trench for 8-in. pipe, 11 ft. deep 1.50 1.05 1.10 1.03 from 8 ins. to 20 ins. in diam Address 
200 cu. yds. trench for 12-in. pipe, 7 ft. deep 1.00 65 65 .70 bids to John M. Tuther, Secy fanila, P. | 
1,560 cu. yds. trench for 12-in. pipe, 9 ft. deep 1.30 1.10 1.11 1.00 RAILWAY.—Cabe. ™ c a Reailresd 
1,160 cu. yds. trench for 12-in. pipe, 11 ft. deep 1.75 1.20 1.15 1.15 u 
100 cu. yds. trench for 12-in. pipe, 13 ft. deep 2.00 1.50 1.50 1.45 N. so na sth 1.000 000 : tal to bell 
1,700 cu. yds. trench for 15-in. pipe, 5 ft. deep 65 56 bs west to 
1,300 cu. yds. trench for 15-in. pipe, 7 ft. deep 1.10 -90 15 la of Hi the 
709 cu, yds. trench for 15-in. pipe, $ sula to Puenta Gorda, pass) © 
5,000 ft. lumber left in trench per M....... Veradero. The. office of the co pan! wae 
ske, Dewitt Bailey and Pav © 

Time for completion............. “pec. 1, 06 July 1, 07 June 15, 07 June 1, '07 16 Cty, 
= pRAILROAD | PROJECTS. — be 

U. S. POSSESSIONS AND CUBA. respectively; 27,300 Ibs. steel rivets, 500 ts the Congress 

The names of partics awarded contracts are sheets copper, 50,000 caps other in connection with a plea for © 

printed im capital ktters. blasting materials, 500, dynamite, etc. ment. of immigration, urged 
Cireular No. 323. milway extension as a measu: ©! hogy er 
ENGINEERING SUPPLIES. — Panama. — CHINESE LABORERS.—Panama. — Pro- nomic and political importan Thee 

Bids are asked until Aug. 24, at 10.30 a. m., posals will be received by the Isthmian dent reminded Congress of th ‘esi’. 

by the General Purchasing Officer, Isthmian Canal yer a Washington, D. C., until developing tracts of land, wh © - 

Canal Comm, . for a variety. of 10. a =” . 20, for furnish 2.500 tentially rich, had contri> ‘ed pew 

neither to the wealth of their © ¥=e™ 
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railway subsid 


bill 


This project is to build a railroad from 


facia, ties. ‘The *SEWERS.—So 

tion facil assed in its original form South Omaha, Nebr.—Bids were City Engineer’s estimat 

es for t 

bas ernment guaranty of 5% received on July 30, by E. M. Rohrbough, %¢ revised and bids asked Gideria to Alaska by bridging and turheling 

t prorat sto. This was deemed extrav- City Engr., for construction of six sewers Aug. 20. The itemized bids and City En- prise will Strait. It is said that the enter- 

© submis —_ aod rect maximum subsidy of We are officially edvised that the bid of *  giheer’s estimate of cost of the three largest $300,000 000.” capitalized at $250,000,000 or 

Molloy 000 per kilo ten "of stipul Denver. Bidg. & Construction Co. was Engineer's Russia, "Prunes 

Art! in stated order, faith, and. belng informal and not in good (4) National Construction (3) Dan Hannon, be asked to take bonds.” Rates 

provide that after faith. and the balance for other reasons. The Bldg. & Construction “Co. AND QUAY.—Spain.—Bids 
in fon year, except for the first two re asked until Aug. 28 —Spain.— 
ot was empowered to BIDS RECEIVED ON JULY 30, AT SOUTH OMAHA, NEBR. FOR BUILDING THREE construction of Works, Madrid, for the 

for construction, of Sen. SEWERS. of a breakwater and 

was inten facilitate MUD port of Ibiza, Balearic Isle 
~ which m otherwise have 2,040 ft. 8%- (4) (5) 780). deposit 233, 
"their purpose had no 1908 ft. $12.00 $13.07 $13.5 $10.75 $2,337) is reewired pesetas (about 
$50,000.49 pplication made to build those which 1,421 ft. 10%-ft. concrete sewer............. 20.07 18.75 16.50 RAILROAD.—Santo Domi 
sPrded the in the official list. The Cuba 28 ft. 6%-ft. concrete sewer ..........-..- 17.00 18.54 18.00 15.25 Domingo Railroad Co goth he Santo 
(Ferro-carril de Cuba) will 109 ft. 8-ft. concrete sewer 9.50 1.75 in New Jersey to build railroad ive 
lw ake the construction of the 408 ft. 10%-ft. concrete sewer 1 35 23.70 20.00 17.00 island of Santo Domin ton railroad the 
1® foes from ~ ortl through Bayamo and San 601 ft. 8-ft. concrete sewer J++. 30.00 42.40 31.50 26.50 City to San Cristobal go from Santo Domingo 
with anch to Manzanillo, from Man- 1,987 ft. 8-ft. concrete 13.00 13.82 25.50 11.0 $1,000,000. Capital stock, 
earagua Cienfuegos, and from Cama- 1/987 ft. 8-ft. brick sewer, 18.25 23.54 24.5 16.50 Philadelphia, Pa.; F E. A. Blanton, Jr., 
del Sur. It is not im- tase 17.00 Bridge and Edwit Adams, Jr., Charles 
cover, that the same company 98 ft. manholes, Ist 10 ft................- 3.00 3.50 2.15 Bridge and Edwin G. C. Bleakly, ail of 317 
may build ‘he line from Placetas to Fer- 20,000 Ibs, Cast-iron 8.5 3.00 4.00 3.40 QUAY J. 
pandes tO anect with the Government line —— Ibs wrought-iron... 0.04 0.04 0.04 0.04 ticuls WORKS.—Italy.—The followin 
1 to Casilda, Th 0.05 0.05 culars of quay works, etc ng par- 
0 which runs ‘rom that place e 110 cu. yds. concrete, ext esse neizht , etc., proposed in the 
croposed extensions will aggre- 7.00 7.00 8.00 7.00 of Brindisi and Taranto, are 
q ate 453 k vmeters. Asher Gruvey is Mgr. of —— cu. yds. sand , ra 3.00 3.00 Sade veers an B rom the report of the British Consul 
Cuba Co., «' Camaguey, Cuba. The lengths of 900 lin. ft. piling ... 1.50 1.50 sons ane rans rindisi, 8. G. Cocoto: On the north 
2m CuMariov lines for which subsidies have 000 ft B. M. lumber 0.40 0.40 0.45 0.35 Donern side of the town @ new quay is to 
5.0 heen authorized are as follows: From Marti ft. B. M. lumber, 35.00 25.00 40.00 82.00 Sciabbict in continuation of the existin 
rf to Bayamo and San Luis, with a branch from 2,000 cu. yds. grading, ext 35.00 35.00 sees ans ~ - iche quay, and cargo sheds are to ~ 
L® payamo t Manzanillo, 265 kilometers; from : S, extra 0.20 0.20 0.50 0.20 the Sclabes on the extensive quay space at 
Tw Placetaa del Sul, connecting Totals 771 «190,827 the Sciabbiche. A second-class quay wall is 
if Cub 60; from Mani- 842 30,32 struc at St. 
a to Cienfuegos, 52; from Camaguey to Tunnel section; (‘‘a’’) section under R. R. track; the Custom-house. The patent. fuel feciag 
bu aragu k; (‘‘b’) section under R. R. tracks no f t fuel work 
4 santa Cruz del Sur, 46; from Sagua to San JETTER CKEEK MAIN SEWER. — : — Ww at the end of the railway quay are to = 
5 jose de 10° Ramos, 96; from Victoria de las . (1) 3 5 8 = ton to the end of the harbor, and on the 
on Tunas to Puerto Padre, 65; from Cardenas 1,295 ft. 36-in. vitrified pipe ............... 2s 5 (5) ~~ ue at present occupy cargo sheds are 
0. to Coliseo, with branch to Guamacaro, 40; 883 ft. 30-in. vitrified pipe... re: : an 304 $4.22 $3.40 be A uilt. The partial or entire removal 
rey from Guayabal to Nuevitas, 110; from Pinar 314 ft. 24-in. vitrified pipe........ 9 4 4.00 3.10 t he Bardet shoal and a portion of the Fie 
ie) Rio to Esperanza, 50; from Matanzas to $23 ft. 18-in. vitrified pipe........... 2.43 2.75 2.25 ig: opposite is under consideration Dredg. 
from Guantanamo to Baracoa, 823 ft. B4-in. reinforced 1.50 1.45 is to be carried out in various ‘parts of 
35 fw. from Habana to San Jose, Jaruco and 1,134 ft. 48-in. reinforced pipe.......... t80 He oz the outer harbor to extend the area of dee) 
Ger Norte, 70; total Capproximate), ft reinforced 4.30 413 To increase the utility of the port af shelter. 
1,020 kilometers, ft. 36-in. reinforced pipe..............- 38. increase the utility of the p 
The bill seems particularly calculated to 383 ft. 30-in. reinforced is breakwater, to cost about £50,000 
facilitate the development of the eastern por- 314 ft. 24-in. reinforced pipe.. 3,000) is to be built from the Tarant 
100.0 jon of the island, Camaguey and Santiago 1,638 ft. 614-ft. concrete sewer..... 9.48 3.50 «.s sland, nearly opposite the existing break 
100% provinces are still im the initial stages of 766 ft. 6-ft. concrete 2.50 1.25 
growth. Although they represent 54% 656 ft. 5%-ft. concrete sewer............... 697 DREDGER, BARGES, TUG.—P: 
7 of the area of the island,their production has R23 ft. 4%%-ft. concrete sewer..............- 565 7.50 5.85 John N. Ruffin, Amreican © -—Paraguay.— 
not been correspondingly large, the former 1,134 ft. 4-ft. concrete 4.86 6.0 4.4 cion, Paraguay, has 
latter persons e square mile, as com- 20% ft. 3-ft. concrete ions for the ecifica- 
13 pared to the 35 and 153 of the other prov- 388 ft. 2%-in. pon 4.50 3.40 three dredger, 
o- inces, Great tracts of land, though well 190 ft. manholes, 1st 10 ft...........+--+0+6 ‘on P 4.25 3.10 specifications will be loaned oa This set of 
gone cuited for the cultivation of sugar, coffee, and 59 ft. manholes, 2d 10 ft..............--+- 3.00 3.25 2.10 Manufactures, Dept. Con ea ery 
000.04 fruit, and for grazing purposes, are still in & 20,000 Ibs. cast-iron ees 3.00 4.25 3.25 at Washington, to 
yild state. With the exception of Jucaro, in 0.04 0.04 0.04 builders in the order of ‘thei merican ship- 
the southwest of Camaguey Province, San- 100 cu. yds. concrete, 0.05 Ruffin makes the following. 
is the only port of the south coast in —— cu. yds. broken stone, extra........... 8.00 7.00 to 
2 00.0 railway communication with the rest of the —— cu. yds. sand ........ 3.00 epee by the Government should 
4) Nuevitas, Gibara and Antilla alone draw their —— ft. B. M. lumber, pine.............. 0.40 heve authority bearin who should 
LW ordered that bids be advertised for 35.00 in the United States i araguayan consul 
Le a= lines above men- 0.20 may be. The as bnew 4 
tioned. e New York ‘‘Tribune’’ states aper, 8 to stamped 
tioned. purpose of the Cuban Congress to $47,351 $50,274 $38,760 be filled here by the person 
lw give the benefits of the subsidy unreservedly N ST. GULCH MAIN SEWER. or contractor. ae ee interested builder 
one to the Van Horne Co. is thus defeated.’ The 1 (1) (2) (3) (4) (5) 31, at 2 p. m. Onl sg ge opened on Aug. 
$2,817.51 Cuba R. R. Co. is controlled by Sir William 000 ft. 7-ft. concrete sewer.......... $9.00 $9.75 $8.62 $10.5 37 on builders of Be eo proposals of ship- 
= Van Horne, of Montreal, Que. concrete sewer. .... 8.5 9.53 887 7.00 sponsibility to the 
SEWER.—Ogden, Utah.—Bids were received 3.30 3.00 5.00 4.25 the one tightion ond 
on Aug. 4 by A. F. Parker, City Engr., for oi eee ae oe 4.00 3.00 5.00 4.50 3.75 power system. There are about 00,000 in- 
construction of sewers in Sewer District No. manholes, 6th 10 ft.......... 4.00 3.00 5.50 
10. We are officially advised that this is the 8.000 , Larrea ith 10 ft.......... 4.00 3.00 5.50 45 3 75 MEXICO. 
second time bids have been asked th —— Ibs. ie co oes 0.04 0.04 0.04 
on the Ss. wrought-iron ...... 0.05 = The names of : 
same work, th 0.05 0.05 of parties awarded contracts a 

‘ te a ork, the first lot received being too cu. yds. concrete, extra........ oe 7.00 7.00 8.00 7.00 printed in capital letters re 

high and therefore rejected. Two bids were broken stone, extra.... 3.00 3.00 aN 

0155 Schwartz, Colorado Springs, Colo.; (2) T. P. —— ft. B. M. lumber, 35.00 95:00 who prepared "the puma 

O'Neill, Ogden. The bids in detail were as —— ft. lumber, 35.00 the contract for the construction of the large 

= follows: (* alternate bid): cu. yds. grading, extra... . 0.20 0.20 LaF it state penitentiary at Zacatecas. = 

390.671 RAILS.—Mexico.—The two Canadian steel 

5,250 $29,974 ,305 25,304 works, th _ 

BIDS RECEIVED ON AUG. 4 FOR SEWERS, OGDEN, UTAH nave leon for stot ratte 

rs, NTRA or the N 

8-in. tile pipe in place, per lin. ft.......... 3.07 (2) aggregating, $2,200,000. ‘The contract 

= = 20'025 lin. ft. tile pipe in place, per lin. $0.07 (To insure prompt attention, letters upon %.000 tons of rails. 
4572 lin. ft ion tile pipe in place, per lin, ft............. ‘65 35 oo business should be addressed to RAILS.—Mexico.—SAMUEL z 

ce of Eng 1.913 lin. ft. 12 4 tile pipe in place, per lin. ft............. “60 “60 s - oe Consul at ————_, ————. York, a branch house of Ge BROS., of New 

in So tile pipe in place, per lin. ft.........--.. “90 © ach letters are opened and attended to by of Mexico City, hav Samuel Bros. & Co., 

. — Bis 1681 lin fe a tile pipe in place, per lin. ft............. 135 ‘3 the person that may be in charge of the 50,000 tons of % ve placed an order for 

e of D.W 1531 lin. ft. tile pipe in place, per lin. ft............ 1.75 If addressed to the consul, personally, plant in Bilboa steel 
er. Isthmias 1732 lin. tt 21 in. concrete block sewer, per lin. ft........ 60 are forwarded to him, unopened, n, for the extensions of 

jer cir 3042 lin. ft. -in. concrete block sewer, per lin. ft. ‘2.O58 2.40 tervenes. If, in the meantime, he should WATER PIPE.—Monterey, Nuevo Leon.— 

vel: 8042 1 3.00 2.35 have gone out of office the matter may More than 10,000 tons of cast-iron pipe f 
1); delivery 2 lin. ft, 24-in. concrete block sewer, per lin. ft. ‘ 2.90 wholly escape attention.) the Monterey water-works have be — 
brick manholes, 5 ft. diam., 13 ft. deep 2 70° BATTLESHIPS n tracted for by D. Y. STEWART & co 

concrete block manholes, 5 ft. diam., 13 tt. deep......-. 93.00* 00 WHITWORTH & CO. LTD, of Newcastle: ited, of Glasgow, represented in Mexico by 

assigned 18 brick ma es, . diam., 11 ft. deep. 88.50* } Brazil th iste: t i extCo. 
78.00* ree sister battleships, each to cost J 

I > Commis- ft. 9 ft. 70.00" eg A BLCONO & CO., of the City. of Mexico, 
for the same 7 concrete Block & . diam., 13 ft. deep ............. 89.00 85. Th : NT. —Argentina.— have been awarded the contrac ogee og 

manholes, 4 ft. diam., 13 ft 5.00 e town of Concepcion del Tio, Argenti » contract for a com- 
1 brick m . -, 13 ft. deep....... ° 68.00* 2 ha , gentina, plete modern flour mill, rn 
1.—Bids are 1 concrete 4 ft. deep 90.00 the arrange for of 500 barrels, to be tor 
ir furnisbing vrick manholes, 4 ft. diam., deep........ 63.00* Tio states to the town ramway for El Oteiza & Iriarte The — 
2 ft diam.,11 ft. deep....... 65.00* CAK SLEEPERS —le Pas, Bolivia.—The ines and 165 
> “9 . deep ras Publicas Chileno, HP. will 
385 nerete block manholes, 4 ft. diam 58.00 oak HYDRO-ELECTRIC PLANT. — Jail 
ft. deep 48.00% at Arica, Peru. be erected SALVADOR UGARTS.. of the Gity of Gua- 
2500 irene for 6-in. pipe, 13 ft. deep are asked ajara, has been awarded the contract for 
15,000 yds. trench 60 58 til Sept. 15 by the Subsecretario del “Minis- the 
2,000 Tae tee . pipe, . deep ‘90 "36 terio de Obras Publicas, Quito, f 4 ydro-electric plant owned 
35 cu. van ae for 8-in. pipe, 11 ft. deep 93 “05 struction of a steam or electric tra or con- by Apolonio Garcia, of Guadalajara, from 
230. rench for 8-in. pipe, 13 ft. deep ‘OT : way. from Ambato to ric traction rail- its present capacity of 200 HP. to 500 HP 
1138 for 10-in. pipe, 9 ft. deep River, All The plant is located on Mr. Garcia’s Potrero 
1136 cu sod pipe, deep 112 110 of duty. mported free pear town of Tequila, which 
1913 on yds. n. pipe, t. deep i n is furnished with light and pow: : 
1732 trench for 18-in. pipe, 11 ft. deep i 4 entral Railway of Brazil. Deposit, of Mexic City 
3.042 trench for 21-in. pipe, 11 ft. deep (about $2,500). Apply to In- HOUSE the WESTING- 
trench for 24-in. pipe 13 ft. deep -10 ndencia da Estrada de Ferro de Central do h MANUPACTURING 
cu. grawel 1.00 RAILWAY. — Siberia. — ying the generating equipment for jhe elec- 
cu 1.5 “ The New York trical installati 3 
15,000 ft. concrete..........-.- 900 1.60 Tribune” states that accordance with -To! 
*. “omber left in tren : 8.50 an order issued ce with -Toluca, State of Mexico. The plant will eon- 
ch per M. 35.00 34.00 of Russia, the sist of generating apparatus with a capacity 
pre: 
e Transsiberian-A r Toluca, and 
ocebousese 005 $76,668 laska railroad project. oie. for the increase of the lighting of that 
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LOCOMOTIVES. —City ot Mexico.—The ROAD IMPROVEMENTS PAVING. SEWER: 
purchasing department of the Mexican Cen- Newark, N. J. a. 
tral Ry. Co. has placed an order with the Babylon, N. Y. <a Denton, 
AMERICAN LOCOMOTIVE CO. for 32 con- Sealed proposals will be received by the Sealed proposals will be received by Sealed proposals will 1. ived Mt 
nolidated engines, similar to these sew a ae Trustees of the Village of Babylon, Suffolk Co™mittee on Roads and Assessments of the Commissioners of Denton ve . OY the 
with oll burners, and used in freight ser- C®, N. Y., at the office of the Village Clerk land, until 12 o'clock noon, 
vice, and will weigh 179,000 Ibs. on the driv- in said village, until 8 p. m. on Tuesday, ounty, for grading and paving tember 12, 1906, for con thea? s 
September 4th, 1906, when they will be pavement, the following roads: erage System in the town 
tional locomotives, and is also in the mar- °vened. Horseneck Road in the and furnishing materials 
ket for between 14,000 and 15,000 box cars For Macadamizing, Grading, Curbing, Gut- Well, extending from H. L. Cranes corner, Works will embrace apy —e 
of all classes, tering and otherwise improving a part of Fairfield Road, to the Horseneck Bridge, & miles of pipe sewers, fron 24 — 
BRIDGE.—Cullacen, Gen, Deer Park Avenue, Railroad Avenue, Main ‘stance of 13,150 feet. in diameter. ‘aches 
cise 
for bide on steel work Street, and Fire Island Avenue, in said vil- Westville Road of Plans and specifications be on file 
for seven spans of a bridge, 106 ft. center to age, also the construction of a storm water ll and West in See and may be seen at the off + the (,.. 
piers, drain. Bloomfield Avenue to Swamp Road, a dis- and at the office of the FE: r 
ans and proposals for is are on file ai Plans and specifications may be see tance of 7,700 feet. The right is 
te _N k n at the rig reserved to 
office of the said Village Clerk or at the office The proposals to be submitted to the Com- pids. ANY OF al 
“the bridge must be of good materials, and of Oscar Darling, Consulting Engineer, Park  ™ittee on Monday, Sept. 10, at 3.00 P. M., at C. LESLIE \ 3 a 
Hive sad of wot Building, New York the office of the Committee, Room 314, Court Engineer: 
rr Ibs. per oa ft. The floor of bridge The Trustees of the Village of Babylon re- House, Newark, and at no other time or WILLIAM D. UHLER, 
must be on level with floor of masonry arch serve the right to reject any and all bids ovlace. 8-2t ’ , 
Dento id 
y or parts of bids or to accept any bid or part Each proposal to be accompanied with a 
line of entreme high water. Two piers have °f id which in their opinion may best serve certified check for five (5) per cent. of the Situations We st 
been ey - “e It oe the interest of said village of Babylon. amount bid as surety for the execution of eat} ed 
tention to finish these, and use steel cylin- LE ROY the necessary contract, and is to be endorsed a 
concrete, for the five a onal piers. several 
steel cylinders must accompany the bridge Dated August 21st, 1906. 8-1t and the work proposed to be done. 5 Cxperi- 


in evrved plates, rivet holes punched and 
fitted, and the whole ready for erection on 
arrival at bridge site. There should be a 
machine for excavating inside these cylin- 
ders, in form of a clamshell dredge. The 
material to bed rock from surface is sand 
and gravel. An engine and beiler large 
enough to operate this machine should come 
with plant. The masonry arches were com- 
menced years ago, the intention then being 
to span the river with stone, but the exces- 
sive cost and difficulty of erection com- 
pelled a change in plans. An ornamental 
structure, to a limited extent, that would be 
somewhat in harmony with the arches al- 
ready built, will be considered, as the site 
is situated in the center of a large town and 
the capital of the state. It must be designed 
for safety and economy and should be ready 
as soon as possible. Each bid must state 
time required to fill contract, and the cost 
of the whole delivered C. I. F. Altata, a 

rt on this coast. If an agreement can 

reached as to cost, time of delivery, de- 
sign, etc., the Governor is willing to place 
the amount required in gold to pay, after 
inspection is made and bridge is received, at 
any bank in New York that both sides mu- 
tually agree upon.’’ Address all communi- 
cations in the first instance to ‘‘Governor,”’ 
eare of Engineering News, 220 Broadway, 
a York City. (Advertised, Engineering 

ews.) 


Fer other Preposal Advertisements 
see pages 51, 52, 53, 54, of Advertise- 
ments and Construction News page 
70. 


EMBANKMENT. 
Boston, Mass. 

Sealed proposals will be received at the 
office of the Charles River Basin Commis- 
sion, 367 Boylston Street, Boston, Mass., 
until 2.30 o'clock P. M. of Monday, Septem- 
ber 10, 1906, for building Section 3 of the 
Boston Marginal Conduit and Section 1 of 
the Boston Embankment, requiring about 
860,000 cu. yds. of earth fill, 200,000 lin. ft. 
of piles, 6,300 cu. yds. of concrete masonry 
and 900 cu. yds. of stone masonry. 

The embankment will be made along the 
Boston side of the Charles River between the 
Cambridge Bridge and Berkeley Street, a 
distance of about 2,700 feet, and will vary in 
width from 100 to 300 feet. 

Pamphlets containing further information 
for bidders, forms of proposal, contract and 
specifications will be ready about August 
27, and will be mailed to contractors who 
apply to the Chief Engineer, or may be ob- 
tained at his office, No. 367 Boylston Street, 
Boston, where also plans may be seen. The 
printed form must be used in making pro- 
posals. 

The Commigsion reserves the right to re- 
ject any or all proposals and to accept the 
proposal deemed best for the Commonwealth. 

HENRY S. PRITCHETT, Chairman; HEN- 
RY D. YERXA, JOSHUA B. HOLDEN, 
Charles River Basin Commission. HIRAM 
A. MILLER, Chief Engineer; WILLIAM 8. 
YOUNGMAN, Secretary. 8-2t 


SEWER SYSTEM. 


Covington, Tenn. 

Sealed proposals will be received by the 
City Council of Covington, Tenn., until two 
o'clock p. m., Tuesday, September 11, 1906, 
for furnishing material and constructing a 
system of Sanitary Sewers, embracing about 
five miles of pipe sewers, and two Septic 
Tanks. 

Plans and specifications will be on file 
with the Recorder, and at the office of the 
Engineer about September list. For copy of 
specifications or further information address 
the Engineer at Nashville, or McFad- 
den, Secy. Sewer Committee, Covington. 

A certified check of $500.00 will be re- 
quired with each bid. The right is reserved 
to refect any or all bids. 

(Signed) SHERROD SMITH, Mayor. 
CB. McLELLAN, Recorder. 

GRANBERY JACKSON, Engr. 
8-2t Nashville, Tenn. 
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SEWERS. 
St. Marys, Ohio. 

Sealed bids will be received by the Board 
of Public Service of the city of St. Marys, 
State of Ohio, at the office of the Board, un- 
til 12 o’clock noon on Wednesday, September 
5, 1906, for furnishing the necessary labor 
and material for the construction and instal-” 
lation of a complete sanitary sewerage sys- 
tem and sewage disposal works within and 
for said city, according to the plans and 
specifications on file in said office. 

Each bid must contain the full name of 
every person or company interested in the 
same, and be accompanied by a certified 
check on a local bank, or a bond with some 
approved guaranty or surety company au- 
thorized to do business in the state of Ohio, 
in the sum of One Thousand Dollars ($1,000), 
as a guaranty that if the bid is accepted a 
contract will be entered into and its per- 
formance properly secured. Should any bid 
be rejected such check will be forthwith re- 
turned to the bidder, and should any bid be 
accepted such check will be returned upon 
the proper execution and securing of the 
contract. 

The approximate quantities of labor and 
materials entering into the construction of 
said work is as follows, to wit: 

55,200 lineal feet of eight inch. 

8,540 lineal feet of ten inch. 

7,000 lineal feet of twelve inch. 

2,550 lineal feet of fifteen inch, 

2,000 lineal feet of eighteen inch, and 
1,960 lineal feet of twenty inch sewer pipe. 
Also 
170 manholes. 

57 flush tanks. 

1 pumping reservoir. 

1 pump well, together with all necessary 
iron pipe, sewer pipe specials, iron pipe 
specials and other appurtenances. Also 
29,229 lineal feet under eight feet. 

32,205 lineal feet eight foot to 10 foot. 
12,815 lineal feet 10 foot to 12 foot. 

2,565 lineal feet 12 foot to 14 foot, and 

436 lineal feet 14 foot to 16 foot of exca- 
vation and back filling. 

Bidders are required to use the printed 
form, which will be furnished on application 
of bidder. The right is reserved to reject 
any and all bids, or to waive any defect in 
any bid, which defect is in the interest of 
the city. 

Plans and specifications for the above 
designated work can be seen and had at the 
office of the Board of Public Service of the 
City of St. Marys, Ohio, and at the office of 
the Riggs & Sherman Company, at 613, The 
Nesby, Toledo, Ohio, at which place instruc- 
tions to bidders and printed forms for bid- 
ding can also be had. 

By order of the Board of Public Service of 
the City of St. Marys, Ohio. 
8-1t H. W. STEARNS, Clerk. 


U. S. ENGINEER OFFICE, Mobile, Ala., 
August 22, 1906.—Sealed proposals for dredg- 
ing in Harbor at Mobile, Ala., will be re- 
ceived at this office until noon, September 
22, 1906, and then publicly opened. In- 
formation furnished on application. J. B. 
CAVANAUGH, Capt., Engrs. 8-4t 


SEALED PROPOSALS, in duplicate, in- 
dorsed ‘“‘Proposals for Steel Bridges, Tim- 
ber Trestle, and Cable Railway Track for 
U. S. Naval Coal Depot, Narragansett Bay, 
Bradford, R. I.,’" will be received at the 
Bureau of Equipment, Navy Department, 
Washington, D. C., until 11 o'clock a. m., 
Wednesday, October 3, 1906, and then and 
there publicly opened, for the construction 
and erection, in complete working order, of 
two steel-girder bridges, one steel thro 
truss bridge, timber trestle, and cable rail- 
way track. Plans and specifications can be 
Equipment’ ‘WM. COWLES, Chief of 

pmen' 
Bureau. August 1, 1906. 8-2t 


Plans and specifications may be seen at 
the office of the Committee at 196 Market 
Street, Newark, till August 28, and after 
that time at the Room 314, Court House, 
Newark. 

The Committee reserves the right to re- 
ject any or all bids. 

THOMAS McGOWAN, 
8-3t Director. 


WATER-WORKS. 
White Plains, N. Y. 
Sealed bids or proposals will be received 
by the Board of Water Commissioners of the 
Village of White Plains, N. Y., at their of- 
fice, Eastern State General Building, White 
Plains, N. Y., until 7.30 o’clock P. M. on 
Saturday, Sept. 8, 1906, for excavating and 
back filling trenches for a 14’ water main, 
gates, hydrants and specials, upon the fol- 
lowing streets in the Village of White 
Plains, N. Y., viz.: 
Railroad Ave., 
Kensico Aye., 
Lenox Ave., 
Beach S&t., 
Orchard St. 
Specifications will be furnished upon ap-,_ 
plication to the office of the board. 
The Board reserves the right to reject any 
or all bids. 
BOARD WATER COMMISSIONERS, 
Village of White Plains, N. Y. 
8-3t Lewis C. Platt, Pres. 
Dated, White Plains, N. Y., Aug. 21, 1906. 


SANITARY SEWER SYSTEM. 
Borough of Carrick, Allegheny, Co., Pa. 
Sealed proposals for the construction of 
twenty-six (26) miles of Sanitary Sewers, 
from 6 to 24 inches diameter, in the Bor- 
ough of Carrick, Allegheny County, Pa., will 
be received until 8 o’clock on Wednesday 
evening, September 5th, 1906, at the office 
of the undersigned in the Municipal Build- 
ing, No. 1806 Brownsville Road, Carrick, 
Pa., and will be opened and read at a meet- 
ing of the Council to be held on the day and 
at the hour above mentioned. Plans and 
specifications for same can be seen at the 
office of the Borough Engineer. 
Approximate quantities: 
2,126 ft. of 6-in. pipe. 
97,602 ft. of 8-in. pipe. 
12,225 ft. of 9-in. pipe. 
6,151 ft. of 10-in. pipe. 
5,743 ft. of 12-in. pipe. 
6,359 ft. of 15-in. pipe. 
ft. 
ft. 
ft. 


4,657 ft. of 18-in. pipe. 
1,134 ft. of 20-in. pipe. 
214 of 24-in. pipe. 
192 ft. of 8-in. iron pipe. 
120 ft. of 10-in. iron pipe. 
322 ft. of 20-in. iron pipe. 

290 manholes, 292 lampholes, 34 flush tanks. 
Cash payments; monthly estimates. 
Bidders are required to accompany their 
proposals with a certified check for $5,000. 
Council reserves the right to reject any or 
all bids. Council also reserves the right to 
hold said bids for consideration for a period 

not exceeding thirty days. 
WM. McCLURG DONLEY, 
Borough Engineer. 
August 2ist, 1906. 8-2t 


WEST POINT, N. Y., August 23, 1906.— 
Sealed proposals, in triplicate, will be re- 
ceived here until 12 o'clock, noon, Septem- 

22, . for the construction of an 
Electrieal Subway System, as per —? 
and specifications in this office. The U. 8. 
reserves the right to accept or reject any 
or all proposals or any part thereof. Forms 
and specifications furnished upon application. 
Address QUARTERMASTER, U. 8S. M. A. 


8-4t 


ence in full charge on con: 


ing large force; have opr ted 
crushers, gravel  separat 
mixers, cable and tramways. + com cy 
sors, pumps, and all kin’: of oe 
and derricks; at liberty Sen 
Address “R. B. 8," Engine ving News 
New York. 


SITUATIONS 


WANTED—A young man for for 
superintendent small stru = 
bridge shop. Write fully. Address 34s 
Bee Building, Omaha, Neb. 8-2 

WANTED—Structural draftsman. technical 
graduate, experienced, competent to de. 
sign buildings. To a high-grade man this 
is a splendid opportunity to connect with 
old-established steel concern Offering 


good chance for advancement. 
Chicago. State fully experience, salary 
expected, etc. Address Engi- 
neering News, New York. 8-1t 


WANTED.—A civil engineer, experienced in 
estimating and laying out foundations for 
buildings, New York City. A good, live 
man wanted. Address ‘‘X. A. 8,” Engi. 
neering News, New York. 8-lt 


WANTED.—Draftsmen; first-class structural 
detailers and checkers; permanent posi- 
tions and high salaries to satisfactory 
men. RITER-CONLEY MFG. 
Water St., Pittsburg, 8-It 


DRAFTSMAN WANTED with knowledge 
hydraulic engineering; experience with 
automatic sprinklers preferred. Address 
“S. B. 8,"" Engineering News, New York 


SUPERINTENDENT or foreman on building 
construction near New York City; good 
salary and permanent position to right 
man; state age, experience and refer- 
ences. Address ‘‘Z. B. 8,'’ Engineering 
News, New York. 8-2 


WANTED.—Several first-class structural 
draftsmen for office in New York City 
Address ‘‘P. B. 8,'’ Engineering News, 
New York. Slt 


HELP WANTED.—Draftsmen, _ first-class, 
thoroughly up-to-date on modern cement 
machinery and mill! installation; location 
near New York City. Address “W. B 
Engineering News, New York. $2 


WANTED.—Young man about 21 years old 
to run transit at Flushing, N. Y.; salary 
Address ‘“‘X. B. Engineering 

News, New York. Slt 


WANTED.—Architectural draftsmen. Office 
of Engineer of B. & B., Erie R. R. Co 


11 Broadway, Room 468. Sit 
Miscellaneous Wants 
WANTED 


SEVERAL SECOND-HAND 
AIR COMPRESSORS 


FOR SALE _ 


FOR SALE. 
One 20-H.P. High-Speed 

Woodbury, Booth & Pryor Engine 

also one 40-HP. high-speed Chandler 


Taylor engine. Address for _ particulars 
WHITMORE, RAUBER & V C!NUS, 
ester, N, Y. 


FOR SALE. 


One Model 60 ‘arion 


to 
24-yard dipper; new. Max furnished 
demonstrate same from factory. One bg 
new, 1906 Model, Class “C.’’ Both 
mediate delivery. 


C. B. LANHAY 
Pyle Bldg., Bristol, 


« 4 
| 
q 
straight line, single or two-stag: machines, 
for high pressures; must be in first-class coo 
dition and furnish 300 feet free air or more 
each per minute. Give full particulars = 
dress “A. B. 8,” Engineering News, 
York. 
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